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Construction Projects - Southern Ontario 


Minister's Message 


Ed Philip 
Minister of Transportation 


| am pleased to present the Ministry of Transportation's proposed Provin- 
cial Highways Construction Projects for 1991/92. Listed in this publication 
are those projects beginning this year and those continuing from previous 
years. 


Ontario's Provincial Highways system provides high standards of safety, 
riding quality and efficiency. To maintain these standards, many improve- 
ment projects are being carried out. 


To encourage continued growth in all areas of the province and to provide 
equitable access to all Ontarians, as well as reduce congestion many more 
projects will expand our highways. 


Plans to expand the freeway system will continue in 1991. These include: 
Highway 401 in London, Woodstock, Cambridge and Scarborough; High- 
way 410 in Mississauga and Brampton; Highway 400 in Vaughan; Highway 
407 in York Region, Highway 403 in Brantford; Queen Elizabeth Way in 
Burlington; Highway 115 Peterborough; Highway 406 in Welland; Highway 
416 and 417 in Ottawa-Carleton; Highway 69 at Port Severn; Highway 24 
New in Cambridge; and Highway 17 west of Ottawa. 


Other King's Highways will be widened, including: Highway 7 in Kitchener 
and Vaughan; Highway 5 in Waterdown; and Highway 50 south of Bolton. 


The Ministry of Transportation's Capital Construction Program also in- 
cludes many rehabilitation projects to improve our existing highway net- 
work. Among these: Highway 4 north of Byth, Highway 9 west of Arthur, 
Highway 27 south of Elmvale, Highway 8 in Dundas, Highway 56 north of 
Highway 3 at Canfield , Highway 10 north of Brampton, Highway 33 west of 
Collins Bay, Highway 401 east of Gananoque, Highway 28 at Bancroft, 
Highway 35 north of Dorset, and Highway 69 south of Foot's Bay. 


These are just some of the highlights of this year's construction program. 
Many other projects cover a wide variety of improvements. The Ministry of 
Transportation shares the public concern for better and safer highway 
transportation. We therefore allocate our resources to enhance safety, ef- 
ficiency and equitable services on provincial highways throughout Ontario. 


Ed Philip 


Minister of Transportation 
May, 1991 
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Construction Projects - Southern Ontario 


Introduction 


The Highway Program 


In providing for the safe, efficient movement of 
people and goods, a quality highway system supports 
regional economic and social development goals; 
promoting the viability and competitiveness of Ontario 
industries and accommodating personal mobility. 


The Highway Program is charged with the re- 
sponsibility of ensuring the structural integrity and safe 
year-round operation of Ontario's provincial highway 
system. 


The Highway System 


Ontario enjoys one of the best highway systems 
in the world -- a vast network of about 21,400 kilo- 
metres. 


HIGHWAY SYSTEM (KILOMETRES) 


SOUTHERN NORTHERN PROVINCIAL 
ONTARIO ONTARIO TOTAL 
10,990 21,690 


Although the length of the highway system in 
Northern and Southern Ontario is approximately the 
same, the Southern portion, including 2,168 kilometres 
of multi-lane highways, carried 87% of the 43.3 million 
vehice-kilometres of travel recorded on the provincial 
system in 1988. 


Since 1970, travel on the provincial highway 
system has grown on average 5% annually. Notwith- 
standing the increase in travel, the accident rate has 
remained relatively stable the past ten years. Initia- 
tives such as the construction of additional passing 
lanes, truck inspection stations and median barriers 
clearly indicate Ontario's commitment to further im- 
proving the safety of the highway system. 


Program Details 


This book provides summary information forthe 
195 new contracts the Ministry of Transportation in- 
tends to award this fiscal year; and, as well, for the 69 
contracts awarded in previous fiscal years. 


Highway System Performance 
50 


Accidents Per MV km 


Billion Vehicle km of Travel 


All contracts included within the 1991/92 capi- 
tal construction plan were subjected to a stringent 
priority and cost-effective analysis; ensuring the best 
value for money. 


The following accomplishments are anticipated 
from this year's capital construction plan: 


Rehabilitation 


Highways 353.3 - km* 

Bridges So 

Bridge Replacements Chae 
Expansion 

Highway Widening 42.9 - km* 

New Highways 10.7 - km* 


Bridges (New/Widening) 64 - 
New Interchanges 4 - 
Intersection Improvements 3. - 


Passing Lanes oo 
Median Barriers 1:5: fe km* 
Noise Barriers Ss 


(* Measured in two - lane equivalents.) 


It is expected that a small number of miscella- 
neous projects will also be awarded in 1991/92. 
These are not reflected in the above-noted accom- 
plishments. 


Introduction cont... 


Program Expenditures 


Accomplishments realized in improving the 
highway system are in direct proportion to the funds 
allocated for this purpose by the Ontario government. 
Funds allocated to the Provincial Highways Program 
over the past several years have increased substan- 
tially. Evidence of the provincial government's com- 
mitment to protect the investment in the highway 
system was the dedication to the Provincial Highways 
Program of $1.2 billion of the $2 billion, five-year 
Transportation Capital Program. 


The government has also announced an anti- 
recession program of $16.9 million to be spent prov- 
ince-wide on highways and truck inspection siations. 


In 1991/92 the total Highways Program expen- 
diture is expected to be $1023.7 million. The focus for 
all construction activities relates to the "capital and 
construction" component, estimated to be $532.4 
million; of which $368.1 million will be used for con- 


struction projects and $164.3 million for required prop- 
erty acquisitions, various project related support func- 
tions and the new Pelee Island Ferry. 


The proposed 1991/92 capital construction plan 
expenditures will have a positive effect on Ontario's 
economy. Investments in the highway construction in- 
dustry create employment, income and also generate 
various tax revenues 


The total Ministry of Transportation capital con- 
struction investment of $368.1 million will generate 
11,930 person years of work and increase the gross 
provincial product (GPP) by $447.8 million. Increases 
to personal and business incomes, and increases in 
gross product sales, will net the provincial govern- 
ment with an estimated $37.5 million in taxes. Total 
taxes paid to municipal, provincial and federal govern- 
ments are estimated to be $112.6 million. 


Details of the proposed 1991/92 Highways Pro- 
gram expenditures are contained in Table A below. 


1990/91 


50.6 


148.0 


408.4 


888.5 


Table A 


Provincial Highways Program - Estimated Expenditures 
($ Millions) 


Maintenance 


| 281.5 278.7 


Administration 


Design 


Capital and 
Construction 


Total 
1023.7 


hegdi ge 


56.1 


156.5 


532.4 
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Significant Initiatives 


Included in the capital construction initiatives 
are highlights of major highway undertakings and 
special initiatives addressing unique problems. 


The major highway projects, whencompleted, 
will provide for more efficient and effective use of the 
existing and proposed highway facilities and will lower 
the cost of transporting goods and services, thereby 
supporting municipal growth and development poten- 
tial throughout Southern Ontario. 


In order to improve the safety of the motorists 
and workers on the right-of-way, the Ministry has 
implemented a program of constructing Early Warn- 
ing Construction Signing where a substantial reduc- 
tion in the hazardous conditions can be achieved. 


Safety on our provincial highway system will be 
enhanced by the installation of median barriers andthe 
construction of passing truck climbing lanes. 


Dual wheel rutted pavements from heavy truck 
operations are causing a very serious safety problem 
forall vehicles. Of immediate concern are those rutted 
pavements in the freeway corridors and these will be 
addressed promptly. 


Facilities construction include patrol yards- 
that are necessary in the performance of the highway 
maintenance activities, and the truck inspection sta- 
tions - that ensure the movement of goods along pro- 
vincial highway routes in accordance with Ministry 
regulations. 


SYMBOL LEGEND 


These symbols appear on the following maps of 
major projects 


ens OCCHON Completed 
a a Ge meee 4 eCtION Under construction 
CHOUCURRGROReReoeReeeeoeeR OECtION Of New work 


Future sections 


Structure work 
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E.C. Row Expressway 


In 1970, the Ministry of Transportation in part- 
nership with the City of Windsor commenced construc- 
tion ofthe E.C. Row Expressway. The Expressway will 
provide a four-lane connection between Highway 2 on 
the east and Highway 18 on the west. 


To date, four lanes have been constructed be- 
tween Highway 18 andthe Lauzon Parkway. Included 
in this section are eight interchanges, three railway 
crossings and associated service roads. In addition, 
initial two-lane sections had been constructed in the 
west end between Highway 3 and Highway 18 and in 
the east end between the Lauzon Parkway and High- 
Way 2. 


Windsor 


Extension of the four-laning in the west end, 
between Highway 3 and Highway 18, was completed 
in the Summer of 1990. 


The final contract to complete the four-laning 
between the Lauzon Parkway and Manning Road was 
awarded last summer and is expected to be completed 
by the Fall of 1991. 
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Highway 401 - From Highway 8N to Regional Road 35 


Highway 24N - Hespler Bypass 
Highway 8N 


The section of controlled access Highway 8 
New from Highway 401 northerly to Freeport Drive 
was completed and opened to traffic in November, 
1987, which included widening of Highway 401 to six 
lanes extending westerly to the Grand River. 


As part of the committed construction program 
for this area, Highway 401 will be widened from four to 
six lanes from Highway 8New to east of Franklin 
Boulevard a distance of 6.4 km. Work will proceed on 
a continuous basis involving three contracts. The first 
contract, from Highway 8New easterly to Grand River 
Electric Railway was awarded in 1988 and was com- 
pleted in the Spring of 1989. A second contract ex- 
tending the widening to Highway 24, including the re- 
construction of Highway 401/24 interchange and High- 
way 24 from Pinebush Road to Beaverdale Road was 
completed last fall. The final contract to complete the 


- From Highway 401 northerly to Freeport Drive 


Cambridge/Hespler 


widening of Highway 401 over to Waterloo Regional 
Road 35, including a partial interchange at Franklin 
Boulevard is scheduled for a Summer 1991 award. 


As well, Highway 24New, Hespeler Bypass, will 
be constructed on new alignment including new struc- 
tures over the Canadian National Railway, the Fisher 
Mill Creek and the Speed River. Acontract for prelimi- 
nary grading and advance structures at the Canadian 
National Railway and Fisher Mill Creek was awarded 
last summer. The anticipated completion of this work 
is the Fall of 1991. The final contract to complete the 
bypass will be awarded later this summer. 


The timing for these improvements is associ- 
ated with a government commitment made to Toyota 
Motor Company to complete construction in this area 
by 1992. 
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Highway 406 


In order to relieve traffic congestion in Welland and 
facilitate the movement of external and internal trips be- 
tween Welland and other areas within the region, the 
Ministry of Transportation will be extending Highway 406 
through Welland from Merritt Road to Townline Road, by 
constructing just the two southbound lanes for two-way 
traffic as the initial stage. 


Construction began in the fall of 1987 for the ad- 
vance grading on the Woodlawn Road extension, from 
Séaway Drive to the west approach of Old Welland Canal. 
A second contract was awarded in the summer of 1988 for 
construction of two advance structures over the Old Wel- 
land Canal and the Welland River, including the advance 
grading between these structures. These new structures 
were completed in the fall of 1989. A follow-up contract for 
grading, drainage, granular base and paving was awarded 
in the fall of 1989 to complete the Woodlawn Road exten- 
sion, and construct the two-lane section from the Wood- 
lawn Road extension to East Main Street. This contract is 
expected to complete this summer. 


In the summer of 1989 the City of Welland ap- 
roached the Ministry and requested that the two proposed 
bridges spanning the Welland Canal and Welland River be 
raised from 3.0 metres to 5.5 metres clearance to facilitate 
a proposed marina near Welland's downtown core. This 
request, which was accepted by the Ministry, has necessi- 
tated a delay in the awarding of the contract from Wood- 
lawn Road to Merritt Road in order to redesign the new 
structure and it's approaches. 


PORT ROBINSON RD. 


MERRITT RD. 


OLD CANAL 
SERVICE RD. 


Welland 


EXIST. HWY. 406 


WELLAND 


LINCOLN ST. 


ONTARIO RD. 


SOUTHWORTH ST. 


EAST MAIN ST. 


TOWNLINE RD. 
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Highway 403 


From Ancaster to Brantford 


Highway 403 has been completed from High- 
way 401, at Woodstock, to the City of Brantford and 
from the Town of Ancaster to the Queen Elizabeth 
Way, at Burlington. The Ministry intends to complete 
the section west of Hamilton by constructing the An- 
casterto Brantford link. The proposed alignment willbe 
approximately midway between existing Highway 2 
and Jerseyville Road. Construction will provide for a 
four-lane freeway with a wide depressed median in- 
cluding interchanges at Garden Avenue, Brantford; 
Highway 52; and Highway 2, Ancaster. 


The new facility will increase the capacity in this 
corridor and improve traffic operations and safety. 


Construction began in 1990 with the tendering 
of two contracts. The initial contract, awarded last 
summer, provided for the grading from Cornwell 
Road, easterly, to the Hamilton-Wentworth Regional 
Boundary. A second contract, awarded later in the 
year, will provide for the grading from Garden Avenue, 
Brantford, easterly, to Cornwell Road, including the 
construction of four new structures. 


A further five contracts will be tendered to 
complete the link. 


TOWN OF 
ANCASTER 


* DUFF'S 
CORNERS 
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Highway 403 
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The Queen Elizabeth Way within Burlington 
and Oakville is experiencing serious capacity defi- 
ciencies especially now that Highway 403 is com- 
pleted in Mississauga and the Queen Elizabeth Way 
has been reconstructed and widened across the 
Burlington Beach strip. To improve the capacity, the 
Ministry of Transportation plans to extend Highway 
403, a six-lane fully controlled access highway from 
its current connection with the Queen Elizabeth Way, 
in Burlington, northerly, to Highway 5. 


Work began in the summer of 1989 with the 
awarding of a contract for construction of a new inter- 
change at Brant Street. This interchange is required 
to maintain an efficient traffic flow when the exit to 
Plains Road is removed to allow for the expansion of 
Highway 403. This contract completed in the fall of 
1990. 


from Queen Elizabeth Way to Highway 5 


— 


In 1991, a contract will be awarded for the 
connection from the Queen Elizabeth Way to the 
Highway 403 extension. Included in the contract will 
be four new structures with associated grading and 
paving and a new eastbound ramp for the Queen 
Elizabeth Way. 
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Highway 410 & 7 New 


The Ministry of Transportation continues with an 
accelerated program to widen Highway 410 between High- 
way 401 in Mississauga and Highway 7New (Bovaird 
Drive) in Brampton. The design concept provides for a fully 
controlled access highway with a basic six lanes south of 
Highway 7, Queen Street and four lanes northerly to 
Bovaird Drive. As well, the east-west portion of Highway 7 
New, along Bovaird Drive between Highway 410 and 
Highway 10, willbe widened to four-lane arterial standards. 


The seventeen contracts completed to date, pro- 
vides for a full divided freeway from Highway 401 to 
Bovaird Drive, including a directional interchange at High- 
way 401 with access to and from both east and west on 
Highway 401 and the widening on Highway 7 New. 


In 1991 a contract will be awarded to connect High- 
way 410 to Highway 403. This will include two new 
structures for the proposed core lanes on Highway 401. 


from Highway 401 to Bovaird Drive & 
west to Highway 10 
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Highway 400 & 69 


Currently Highway 400 merges from four lanes into 
two lanes at a point just north of Simcoe County Road 23, 
Coldwater. 


The first contract of a continuous construction pro- 
gram to extend Highway 400/69 northerly, as a divided, 
four-lane facility to north of Muskoka Road 5, at Port Severn 
was completed in the Fall of 1988. This project, from just 
north of Simcoe County Road 23 northerly to just north of 
Highway 12, Waubaushene, included the preliminary grad- 
ing for the future Highway 400 southbound lanes, two new 
structures at Fesserton Sideroad, a new structure and 
interchange improvements at Highway 12, and rehabilita- 
tion of Simcoe County Road 23 structure. A second 
contract, forthe final grading, granular base and paving in- 
cluding structures at the Canadian National Railway north 
of Highway 12, and at Matchedash Bay, was completed in 
the Fall of 1990. 


In 1991 two major contracts will be awarded which 
will include four new structures and approaches over the 
Severn River, two new interchange structures at Quarry 
Road and at Port Severn Road, and also east and west 
service roads from Quarry Road to Port Severn Road. 


Future work scheduled to start in 1992 to complete 
the widening to Muskoka Road 5 at Port Severn will consist 
of aseries of three contracts involving four new structures, 
one interchange and three structure rehabilitations. 
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Highway 401 


London to Woodstock 


The Ministry of Transportation intends to widen 
Highway 401 to six lanes and install a median barrier 
from west of Highway 402 to east of Highway 403. 
These improvements are necessary to provide addi- 
tional capacity for the increasing volume of traffic and 
to provide increased safety for the motorist, especially 
from cross-median accidents due to the existing nar- 
row median, in this corridor. 


The 1989 Budget Statement provided increased 
Capital funding for major highway expansion, permit- 
ting the Ministry to accelerate the Highway 401 widen- 
ing program. 


The first contract was completed last fall for the 
section from Wellington Road to Highway 126. The 
work included six-laning, installation of a median bar- 
rier, fully paved shoulders, resurfacing of existing pave- 
ment, structure widening and rehabilitation, and inter- 
change improvements. 


FUTURE 
WORK 


x 
hamesfa Be sale a Ze 


St. THOMAS 


Asecond contract was also completed in 1990 
for partial paving of the median shoulders from High- 
way 126 to Highway 2. This interim work will facilitate 
later staged lane construction and provide a wider 
recovery area for loss of control incidents. 


A continuous program of construction consist- 
ing of nine separate contracts will be maintained for 
the remainder of the widening by working from the 
London and Woodstock ends simultaneously. Overall 


‘completion of the entire length is scheduled for the Fall 


Of 1995. 


Holbrook \. 
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Highway 407 


HIGHWAY 7 
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The first stage to be built is the section between 
Highway 427 and Dufferin Street which will also in- 
clude associated expansion work on Highway 400 and 
the extension of Highway 427 northerly to Highway 7. 
The alignment of Highway 407 will be roughly parallel 
to and midway between Highway 7 and Steeles Ave- 
nue. 


The freeway will be an integral part of the 
freeway network in the Greater Toronto Area serving 
as a distributor for the heavy north-south traffic across 
the northern limits of Metro Toronto and providing relief 
to the east-west traffic of Highway 401 and Highway 7. 


REXDALE BLVD 


Construction began in 1987 with replacement 
and relocation of the existing Highway 400/7 structure, 
widening of Highway 7 and reconstruction of the 
interchange ramps. This first phase of the Highway 


Earlier planning studies identified the need fora 
new major freeway facility extending from Metro 
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Toronto's east end, near Highway 48, westerly to con- 
nect with Highway 401 west of Winston Churchill 
Boulevard and then southerly to Highway 403. High- 
way 407 is located in the Parkway Belt West. 


Initially it will be constructed as a six-lane fully 
controlled access freeway, with provision to alter- 
nately widen to ten lanes in the future. . 


400/407/7 interchange complex was completed in the 
summer of 1989. 


A contract was awarded late in 1988 for con- 
struction of an eight-lane detour including three struc- 
tures onthe east side of Highway 400 between Steeles 
Avenue and Highway 7. The completed detour permit- 
ted the ministry to proceed with construction of the two 
Highway 400/407 interchange. Two separate con- 
tracts to construct ten advance structures and widen 


HIGHWAY 7 


C.N.R 
MACMILLAN 
YARD 


STON Rp. 


COMPLETED 


We 


COMPLETED 


STEELES AVE. 


two existing structures along with the associated 
grading and drainage, were then awarded in 1990. 
These contracts are expected to complete this fall and 
next Summer respectively. 


In association with the Highway 400/407 work, 
acontract was awarded in 1989 for construction of the 
Weston Road underpass structure at Highway 407 
along with the approaches. The Regional Municipality 
of York requested that the six-lane widening of Weston 
Road between the north limits of Highway 407 and 
Highway 7, be included as well. This contract com- 


pleted in the fall of 1990. 


Construction at the west end began in 1988 with 
the awarding of a contract for seven advance struc- 
tures and preliminary grading for Highway 427 from 
north of Finch Avenue to north of Steeles Avenue. This 


contract is now complete. 


In association with the Highway 407/427 work, 
a separate contract was awarded in 1989 for the wid- 
ening of Highway 7 to six-lanes between Highway 27 
and Highway 50 including the Highway 427 overpass. 
The contract completed in the fall of 1990. 


In the summer of 1989 a contract was also 
awarded to construct the remaining structures re- 
quired in the Highway 407/427 interchange, as well as 


Highway 427 to Dufferin Street 
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the underpass structure at Highway 27. The contract, 
which includes the associated grading and paving,of 
mainline Highway 427 northerly, will allow for the opening 
of Highway 427 to Highway 7. This is expected to be 


completed by this fall. 


In conjunction with the Highway 407 work, as well, 
to ensure that the existing traffic bottleneck at the present 
Highway 427 southbound to Highway 409 eastbound at- 
grade intersection is eliminated prior to the opening to 
Highway 400, acontract was awarded last fall to construct 
new ramp structures and associated ramps to handle the 
movement. This contract is expected to be completed by 


next spring. 


Three additional contracts willbe awarded later this 
year to continue the construction of this new highway link. 
One contract will be for advance structures from Jane 
Street to Highway 400 and will include the new structure 
and approaches at Jane Street. A second contract will be 
for advance structures from Pine Valley Drive to the 
Humber River and includes new structures and approaches 
at Pine Valley Drive and Islington Avenue, Canadian 
Pacific Railway underpass and Humber River bridges 
eastbound and westbound. A third contract willbe awarded 
from Humber River to Highway 427. This contract will 
include full work on Highway 407 along with ten new 


structures. 
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Highway 35/115 


Highway 401 to Peterborough 
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ene Peterborough. 
HN Xo 7 Two contracts were recently completed. One 
was for the reconstruction of Manvers Township 
Y TAUNTON RD. Roads, to provide local access once direct access to 
NE Highway 115 is controlled. The other involves the 
ae, realignment of Victoria County Road 12 and a fly-over 
SHIEINE connnection to Peterborough County Road 28 at 
/ Highway 115. 
C. 4th LINE 
a A contract awarded in 1989 for the twinning of High- 
Be way 115 between Peterborough County Road 10 and 
Highway 28 with interchanges at Highway 7A and 
FF County Road 10 is expected to complete early in 1991. 
oat as 
= a A contract was awarded in January 1991, to extend 


ne | 
NEWCASTLE 


The Ministry plans to provide a four-lane partially 
controlled and fully controlled access highway in the 
Highway 35/115 corridor between Highway 401 and 
Peterborough. This is expected to promote economic 
development inthe Peterborough area and will provide 
additional capacity for the high volume recreational 
traffic travelling to the Kawartha Lake region. 


the widening southwesterly from Peterborough County 
Road 10 to 4.8 km northeast of Highway 35, Enter- 
prise Hill. This work also includes two interchanges, 
a fly-over and a commuter parking lot. 


A contract for the remaining section to Enterprise Hill 
is to be awarded this winter pending resolution of a 
request for a hearing of necessity. 
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Highway 401 (C/D System) 


The Ministry of Transportation has com- 
menced the widening of Highway 401 to a twelve 
lane collector/distributor system from Neilson Road 
in the eastern part of Metropolitan Toronto to Brock 
Road in Pickering. This is expected to ease the ever 
increasing traffic congestion problems which pres- 
ently exist on this major traffic route serving the area 
to the east of Toronto. 


Construction began in the summer of 1989 
with the tendering of two contracts. These contracts, 
provided for replacement of the existing structures 
and interchanges at Morningside Avenue and Mead- 
owvale Road to accommodate the proposed collec- 
tor/distributor system on Highway 401. 


MARKHAM 


Highway 48 to Brock Road 


Meadowvale Road was completed last fall and 
Morningside Avenue is expected to complete this spring. 


This spring a contract is to be awarded for con- 
struction of the westbound collector from its present 
terminus east of Neilson Road easterly to Highway 2, 
Kingston Road. Included in the contract will be the 
construction of a new underpass structure at Conlins 
Road, ramp revisions at the Meadowvale Road and 
Morningside Avenue interchanges, high mast lighting 
and provisions for the future Freeway Traffic Manage- 
ment System. 
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Major Projects - Southern Ontario 


Highway 416 Century Road to Highway 417 


The Ministry will construct a new four-lane free- 
way from Highway 417, just west of Richmond Road, 
southerly to existing Highway 16, at Century Road. 
Planning studies have identified a need for a freeway 
to: 


° improve traffic service conditions; 

° provide a continuous highway system; 

° improve Provincial highway access to 
the Nation's Capital; 

° provide economic benefit to the 
Region. 


The Highway 416/417 interchange contract was 
awarded in 1990 and is expected to complete in 1993 


This year two contracts will be awarded. The 
first contract, for the removal of waste material from 
the Bruce Pit landfill site just south of the Canadian 
National Railway crossing is to complete this year. 


The second contract, for construction of road- 
way and seven structures between Bankfield Road 
and Fallowfield Road is expected to complete in 1993. 
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Major Projects - Southern Ontario 


Highway 17 Ottawa to Arnprior 


This year the Ministry is beginning a major upgrade 
of Highway 17 (Trans Canada Highway) from Ottawa 
westerly to Arnprior. 


The work consists of widening from two to fourlanes 
between Highway 417 and Antrim and construction of four 
lanes on new alignment between Antrim and Arnprior. 
Interchanges will be provided at major intersection points. 
The undertaking has been initiated to achieve the following 
objectives: 


o Improved traffic service conditions; 

° increase traffic safety; 

° provide economic benefits to the 
Region. 


A contract will be awarded in 1991 for advance 
structures between Highway 417 and Highway 44. This 
work is expected to complete in 1992. 


TO 
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Facilities - Southern Ontario 


Early Warning of Construction 


BE ON THE LOOKOUT! 


Well planned, well maintained traffic control at con- 
struction and maintenance work zones increases 
safety for both motorist and worker. 


The Ministry's early warning construction signing 
provides the driver sufficient time to react to roadwork 
activities and changing road conditions ahead. 


These signs clearly warn you in advance, guide you 
through and_identify the area where actual work is 
taking place and where caution is required. 


Remember! When approaching and driving through 
highway work zones, please obey the signs and 
"SLOW DOWN". 


CONSTRUCTION 


ZONE 


CONSTRUCTION 


Facilities - Southern Ontario 


Freeway Traffic Management System (F.T.M.S.) 


Highway 401 - Toronto 


The first phase of Compass - (Freeway Traffic 
Management System) is fully operational from Yonge 
Street to Martingrove Road. The westerly extensionto 
Renforth Drive will be completed in late 1991 and the 
easterly extension to Kennedy Road will be tendered 
in late 1991. 


Queen Elizabeth Way - Burlington 


The Burlington Bay James N. Allan Skyway will 
be upgraded in 1991 with a northern extension of five 
closed circuit televisions to the Freeman Interchange. 
This upgrade will also include software and hardware 
improvements. 


Queen Elizabeth Way - Mississauga 


The extension of the system to Highway 427 is 
now in operation. In 1991, the initial portion of the 
traffic management system from Royal Windsor Drive 
to Cawthra Road will have a communication equip- 
ment and vehicle detector system upgrade. 


TRAFFIC OPERATIONS CENTRE 
TORONTO DISTRICT, DOWNSVIEW 


Facilities - Southern Ontario 


Patrol Yards 


The network of patrol yards across the Province 
provides the bases from which the operation and 
maintenance of the highway system is carried out. An 
ongoing program to upgrade these facilities to meet 
today's work place standards and environmental re- 
quirements will cost approximately $4.0 million in fiscal 
year 1991/92. 


In 1990/91, major renovations were completed 
at the Belfield Garage near Highway 409 in Etobicoke. 
This improved service facility will further enhance op- 
erational efficiency and cost effectiveness in Toronto 
District. Major renovations and additions were also 
completed at the patrol yard garages at Geraldton and 
Rossport in Northwestern Ontario. 


In 1991/92, major renovations and additions will 
be made on the patrol yard garages at Upsala and 
Shabaqua on Highway 17 west of Thunder Bay. 


There will also be several smaller projects for 
capital improvements at patrol yard facilities across 
the Province. This will include such work as roof 
replacements, new fuel efficient heating systems and 
upgrading sand/salt storage buildings. 


Wi 
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Facilities - Southern Ontario 


Truck Inspection Stations 


The Ministry presently operates 46 Truck In- 
spection Stations to ensure truckers comply with the 
various federal and provincial trucking regulations. Six 
stations are equipped with automated weigh-in-mo- 
tion scales, five of which are located on Highway 401 
and one on the Queen Elizabeth Way. 


Weigh-in-motion scales determine atruck's axle 
loadings and gross vehicle weight as it enters the 
station. Drivers of over-loaded trucks are directed by 
overhead signals to a lane adjacent to the building 
where they are weighed on a static platform scale. 


During the 1991 fiscal year reconstruction of the 
Lancaster Inspection Station on Highway 401 in East- 
ern Ontario and Heyden Inspection Station will com- 
mence. Installation of weigh-in-motion equipment at 
these locations will further enhance the Ministry's 
ability to detect over loaded vehicles while minimizing 
delays for truckers at the stations 
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Facilities - Southern Ontario 


Pavement Rutting 


Pavement Rutting is the distortion of asphalt 
pavement layers under loads. 


Heavy truck traffic and axle loads have resulted 
in this distress. 


Initially rutting appeared on Highway 401 be- 
tween Oshawa and Trenton, an area where borderline 
materials had been used. Subsequently, rutting ap- 
peared on highways that had originally been built to the 
standard of the day with acceptable materials. In 
response to rutting, the Ministry has adopted up- 
graded standards involving premium aggregates and 
in some cases polymer modified asphalts to make the 
entire pavement structure more rut resistant. 


Highway 400 from Highway 401 to Highway 9 
and Highway 89 northerly to Highway 11, Crown Hill 
and Highway 12 in the Beaverton area were resur- 


faced inthe summer of 1990. This year resurfacing will 
be carried out on Highway 6 north of Highway 403, the 
Queen Elizabeth Way between Guelph Line and Mis- 
sissauga Road, Highway 404 from Sheppard Avenue 
to Stouffville Road and Highway 401 between High- 
way 10 and Highway 25, and Highway 400 south of 
Highway 12. The failed pavment is being replaced with 
a Heavy Duty Binder Course and a Dense Friction 
Surface Course. In some areas the asphalt cement is 
also modified with polymers to further increase rut re- 
sistance. 


Rutting is expected to continue being a rehabili- 
tation concern on major highways with high truck vol- 
umes. The Ministry has set up a monitoring program 
and as rutting becomes severe, rehabilitation work will 
be programmed. 
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Facilities - Southern Ontario 


Passing Lanes 


a ee es 


The construction of passing lanes and truck 
climbing lanes has proven to be a cost effective means 
of providing safe opportunities to pass slower moving 
vehicles and maintaining the operational flow of traffic. 
A review of traffic operations where passing lanes have 
been constructed, indicates that they function in a very 
Satisfactory manner and public reaction has been fa- 
vourable, especially on Trans-Canada Highway 17. 


It is intended to continue with the construction of 
passing lanes in areas where the present criteria and 
experience indicate they will be effective. Eight pass- 
ing lanes and one passing lane extension are planned 
for award during the 1991 fiscal year in Southern 
Ontario worth $4.3 million. Six of these passing lanes 
are expected to be completed and utilized for improved 
traffic flow during 1991. 


A total of 73 passing and truck climbing lanes 
have been constructed in Southern Ontario to date. 


PASSING LANE ON HIGHWAY 7 
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Facilities - Southern Ontario 


Median Barriers 


For added safety on multi-lane divided high- 
ways, median barriers are planned for installation at 
selected sites. These barriers have various designs 
which effectively eliminate the possibility of cross- 
median accidents. At the present time, the Ministry is 
using barriers of the New Jersey and |.B.C. types. 


As a result of upgraded safety warrants and 
other stringent safety standards a number of projects 
will be active over the next five years to install barriers 
together with other highway construction and recon- 
struction work and as stand alone retrofits to sites with 
narrow medians. 


In 1991, 15.7 km of new median barrier projects 
will be awarded. 


In Eastern Region stand alone projects are 
planned for Highway 401 from Highway 49 to Shan- 
nonville, 10.0 km and from Highway 33 to Aikens 
Road, 8.5 km. 


In Central Region 3.5 km of median barrier will 
be installed in the Niagara Falls area together with the 
resurfacing of Highway 405 north of the International 
Toll Plaza. 


In Southwestern Region 5.3 km of median bar- 
rier will be installed between Highway 126 and Dor- 
chester Road and 6.6 km of median barrier will be 
installed between Highway 59 and Highway 2. These 
barrier installations will be included with the Highway 
401 widening between London and Woodstock. 


SLIP FORMING A MEDIAN BARRIER 


Facilities - Southern Ontario 


Freeway Service Centres 


At present there are 23 Service Centres located 
along the Highway 401 and Highway 400 freeways in 
Southern Ontario. The Centres have direct access to 
the freeway for traveller convenience and provide a 
multitude of necessary traveller services including: 
washrooms, food, fuel, telephones, information, con- 
venience items and opportunities for rest at the asso- 
ciated picnic areas and car and truck parking areas. 


Usage of all services provided at the Service 
Centres has been increasing over the past several 
years. However, the demand for commercial truck 
parking has outstripped available space at most Centres 
in part due to the recent Hours of Work regulations 
affecting truckers operations. As a result, a number of 
projects funded by the ministry will be active over the 
next several years to expand the commercial truck 
parking at these Centres. 


In addition the picnic areas associated with 
these Service Centres will undergo a refurbishing with 
replacement of the present washrooms and general 
site enhancement. This initiative will provide increased 
opportunities forthe commercial operators and general 
travelling public to obtain the necessary rest and other 
essential services while using these freeways. 


There are five projects planned for 1991/92 for 
truck parking expansions at service centres and these 
are: 

Highway 401 eastbound at Morrisburg 
‘Highway 401 eastbound at Tilbury 
Highway 401 eastbound at Dutton 
Highway 401 westbound at Newcastle 
Highway 401 eastbound at Port Hope 


The last four projects will be funded from the 
Anti-Recession Initiative. 


There are eleven picnic site refurbishings planned 
for 1991/92 at service centres, ten of which will be 
funded from the Anti-Recession Initiative and these 
are: 

Highway 400 northbound at Barrie 
Highway 401 westbound at Cambridge 
Highway 401 eastbound at Dutton 
Highway 400 southbound at Maple 
Highway 401 westbound at Morrisburg 
Highway 401 eastbound at Odessa 
Highway 401 eastbound at Port Hope 
Highway 401 eastbound at Tilbury 
Highway 401 eastbound at Cambridge 
Highway 401 eastbound at Woodstock 
Highway 401 eastbound at Morrisburg 
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Facilities - Southern Ontario 


Noise Barriers 


In 1977, the Ontario Government adopted a 
Retrofit Noise Barrier Program to address freeway 
noise generated in residential areas. Since the start of 
this program approximately ninety noise barriers have 
been erected at various locations in the Province at a 
cost of approximately $30 million. 


Under the 1991/92 construction program it is 
intended to erect eight noise barriers at the following 
locations: 

Waterloo - Highway86 (Conestoga 
Parkway) Bridgeport Road 
interchange to University 
Avenue interchange onthe 
southwest side. 

Brantford - Highway 403 North Park 
Street to West Street on 
the north side. 

Toronto - Highway 401, west of 
Bayview Avenue on the 
south side. 

Markham - Highway 404, north of 
Steeles Avenue on the 
west side. 


Queen Elizabeth Way, Erin 
Mills Parkway to Missis- 

sauga Road on the north 

side. 


Mississauga = 


Queen Elizabeth Way , 
Cawthra Road to Highway 
10 on the north side. 


Mississauga - 


Queen Elizabeth Way, 
Highway 10 to Mississauga 
Road onthe north side. 


Mississauga - 


Queen Elizabeth Way, 
Mississauga Road to 

the Credit River the south 
side. 


Mississauga - 


With these noise barrier installations the Minis- 
try of Transportation aims to meet the following objec- 
tives: 


o Reduce the noise levels in residential areas ad 
jacent to high volume freeways. 


° Provide a visual screen to give residents privacy 
and increased security and to keep litter, dust, 
salt, and exhaust fumes within the Ministry's 
right-of-way. 


° Satisfy the requirements of the environmental 
assessment process. 
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Construction Projects - Southern Ontario 


Southwestern Region Overview 


Richard Puccini 
Regional Director 
Southwestern Region 
659 Exeter Road 
London, Ontario 

N6A 5H2 


Southwestern Region encompasses four Ministry of Transportation 
Districts: Chatham, London, Stratford and Owen Sound. The Regional 
office is located in London. 


Southwestern Region is responsible for 3,984 km of provincial 
highways. 


The 1991/92 highway construction program for the Region consists 
of 32 projects to be awarded this year, as well as, 10 projects that will be 
carried over from previous years. 


The expected 1991/92 capital construction investment of $93.0 mil- 
lion in Southwestern Region will generate 2,880 person-years of work and 
increase the Gross Provincial Product in Ontario by $109.5 million. Asa 
result of increases in personal and business incomes, and increases in 
gross product sales, the Provincial Government will collect an estimated 
$9.2 million in taxes. The total taxes to be paid to Municipal, Provincial and 
Federal Governments are estimated at $27.5 million. 


This year's highway construction program in Southwestern Region, 
based on expenditure, is expected to accomplish the following: 


Rehabilitation: 


Highways - 99km* 
Bridges - 19 
Bridge Replacements - 5 
Expansion: 
Highway Widening - 23.9 km* 
New Highways - 3.1 km* 
Bridges (New/Widening) - 10 
Passing Lane - 1 
Noise Barrier - 1 


(* Measured in two-lane equivalents.) 


There are a number of miscellaneous projects also anticipated, but 
these have not been included in these totals. 
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southwestern Region Chatham District 


HIGHWAY TYPE OF 
NUMBER WORK 


NEW PROJECTS 


REHABILITATION PROJECTS 


. LENGTH 
LOCATION AND DESCRIPTION KM 
From Arkona South Limits southerly to Highway 22. 7.4 
From the junction of Highway 2 northerly to the Town of Bothwell 3) 
north limits. 
Bridge deck rehabilitation on the Chessie System Crossing 
overhead, 1.6 km west of the junction of Highways 401 and 40, 
eastbound and westbound lanes. 
Concrete culvert replacement at the Morrison sideroad, 1.5 km 
east of Kent County Road 20. 
CARRYOVER PROJECTS 
LENGTH 
LOCATION AND DESCRIPTION Km) 


REHABILITATION PROJECTS 


i Paving 

79 Paving 

401 Structure 

3 Structure 
HIGHWAY TYPE OF 
NUMBER WORK 

401 Structure 

402 Structure 


Structural steel coating Bloomfield Road (Kent Road 27) underpass. 


Structural steel coating Colborne Road overpass, 1.1 km west 
of Murphy Road.. 


EXPANSION PROJECTS 


ECRow Widening 


Four lane widening, from 1.0 km east of the Lauzon Parkway 5.0 
easterly to 0.5 km east of Manning Road, Windsor, including 

intersection improvements at Highway 2 and Essex County 

Road 21. (A portion of the above project is funded under an 

agreement with the City of Windsor.) 
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Southwestern Region London District 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


19 Paving From Oxford Road 16, Kintore, northerly to the west junction 12.9 
of Highway 7. 
24 Paving From Simcoe north limits northerly to the Haldimand 15.9 


Norfolk/Brant county boundary, including one structure 
rehabilitation. 


73 Structure Replacement of Kettle Creek Bridge, 4.8 km north of Elgin 
County Road 48 and West Catfish Creek Bridge, 2.1 km north of 
Elgin County Road 48. 


Local Reconstruction Realignment of Middlesex County Road 43, White Oak Road, 0.4 
from Highway 135 southerly. (To be done by the County of 
Middlesex). 

Various Paving Selective resurfacing at various locations on Highway 2, 3, 4, 19 52 
and 59. 

Various Paving Selective resurfacing at various locations on highways 401 and 402. 11.2 


EXPANSION PROJECTS 


401 Widening From 0.5 km east of Highway 126 easterly to 0.9 km west of 9.0 
Dorchester Road - 6 laning, median barrier, one structure replacement 
and two structure rehabilitations. 


401 Widening Advance fill and swamp excavation from 0.5 km east of 5.3 
Dorchester Road to 2.1 km east of Highway 73. 


401 Widening From 0.3 km east of Highway 59 easterly to 1.0 km east of 6.6 
Highway 2, 6 laning, median barrier, and one structure rehabilitation. 
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Southwestern Region London District cont...... 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF . LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (KM) 
REHABILITATION PROJECTS 
4 Widening Four-lane widening from Highway 402 northerly to Highway 2, 17, 
including replacement of the Dingman Creek bridges on 
Highways 2 and 4. 
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Southwestern Region Stratford District 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (Km) 


REHABILITATION PROJECTS 


4 Reconstruction From Blyth north limits northerly to 0.8 km south of 8.2 
Huron Road 20, Belgrave. 


9 Paving From 0.2 km east of Highway 23 at Teviotdale easterly to 0.1 km 18.1 
west of Highway 6 at Arthur, including one culvert replacement and 
three structure rehabilitations. 


21 Structure Concrete insert for pipe arch culvert at Maple Grove branch 
drain, 1.7 km north of Highway 81, Grand Bend. 


24 Intersection Traffic signals and geometric improvements at the north junction 
Improvements of Highway 25, Brisbane. 


83 Paving From Highway 23 at Russeldale to Exeter west limits, including 19:3 
two structure rehabilitations. 

86 Landscaping Northfield Drive interchange, City of Waterloo. 

86 Paving Huron County Road 12 westerly to Highway 87 at Bluevale. 6.3 

401 Landscaping From Highway 8 New easterly to east of Highway 24. a7, 


EXPANSION PROJECTS 


le Widening From 0.3 km east of Waterloo County Road 12 easterly to 6.1 
0.9 km west of Fischer-Hallman Road including two structures 
and one concrete culvert replacement and resurfacing of existing 
westbound lanes. 


24N New From Beaverdale Road northerly to Township Road 16 3 
including illumination, signals and 1 structure. 


401 Widening From 1.0 km east of Highway 24 interchange to 0.8 km east 4.4 
of Townline Road, (Regional Road 35) including commuter 
parking lot, one structure rehabilitation and partial interchange 
at Franklin Boulevard (Regional Road 36). 


86 Noise Barrier From north of Bridgeport Road northerly 0.8 km, on the west side. 0.8 


of 


Southwestern Region 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF 
NUMBER WORK LOCATION AND DESCRIPTION 
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REHABILITATION PROJECTS 


86 Paving From Wellington Road 11, Dorking, easterly to 3.5 km 
east of Waterloo Road 5, Macton, including shoulder repairs 
at various locations just west of Wallenstein. 


89 Paving From 1.9 km west of County Road 14, Conn, easterly to 0.6 km 
west of junction of Highway 10, Shelburne, including four 
structure rehabilitations. 


401 Structure Structural steel coating, Grand River bridges, eastbound and 
westbound lanes, 0.2 km south of the junction of Highway 8 
east, Cambridge. 


EXPANSION PROJECTS 


10 Intersection Construction of an additional lane on the west approach and a 
Improvements left turn lane on Buena Vista Drive, at the intersection of 
Highway 9 in Orangeville. 


24N New Hespler Bypass-preliminary grading between 0.6 km and 
2.7 km north of Highway 401, including structures at the 
Canadian National Railway and Fisher Mill Creek. 


Stratford District cont..... 
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Southwestern Region Owen Sound District 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 


NUMBER 


10 


26 


oT 


69 


69 


69 


WORK LOCATION AND DESCRIPTION (Km) 


REHABILITATION PROJECTS 


Paving From 0.3 km north of Grey Road 9, Dundalk, northerly to 1.8 km 18.2 
north of Flesherton north limits, (excluding 0.5 km in 
in Flesherton), and including northbound truck climbing lane, and 
one structure rehabilitation. 


Paving From the east limits of Thornbury to the west limits of 13.0 
Collingwood, including one structure rehabilitation. 


Paving From 3.0 km north of Highway 26 northerly to Elmvale south 15.0 
limits, including two structure rehabilitations, and pull-off pad at 
Simcoe Road 43. 


EXPANSION PROJECTS 


Interchanges Quarry Road interchange structure and approaches, 2.3 km 

New north of Highway 12; Port Severn Road interchange structure 
and approaches, 6.3 km north of Highway 12; and including the 
east and west service roads from 2.3 km north of Highway 12 to 


Port Severn. 
Structures Structures and approaches on the southbound lanes at the 
New Severn River, the Severn River boat channel, and the Severn River 


overflow channel, also the structure and approaches for the 
northbound lanes at the Severn River overflow channel. 


Widening Removal of transition sections and top course paving at various 4.1 


locations on southbound and northbound lanes, from 3.7 km 
south of Highway 12 northerly to 0.4 km north of Highway 12. 
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Southwestern Region Owen Sound District cont..... 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (KM) 


REHABILITATION PROJECTS 


400 Structure Rehabilitation of five structures between Highway 9 and Barrie 
at: Pennville Road, 2.5 km south of Highway 88; Coulson Road, 
5.5 km north of Highway 88; Churchill Road, 4.1 km north of 
Highway 89; Anne Street, 0.6 km north of Highway 90; and 
Sunnydale Road, 1.6 km north of Highway 90. 
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Construction Projects - Southern Ontario 


Central Region 


Carl Vervoort 
Regional Director 
Central Region 
Atrium Tower 

1201 Wilson Avenue 
Downsview, Ontario 
M3M 1J8 


Overview 


Central Region encompasses three Ministry of Transportation Dis- 
tricts- Burlington, Toronto, and Port Hope. The Regional office is located 
in Toronto. 


Central Region is responsible for 2,642 km of provincial highways, 
many of which are multi-lane facilities carrying the largest traffic volumes 
in the province. 


The 1991/92 highway construction program for the Region consists 
of 94 projects to be awarded this year , as well as, 48 projects that will be 
carried over from previous years. 


The 1991/92 capital construction investment of $181.5 million in 
Central Region willgenerate 5,900 person-years of work and increase the 
Gross Provincial Product in Ontario by $221.5 million. As a result of in- 
creases in personal and business incomes, and increases in gross product 
sales, the Provincial Government will collect an estimated $18.6 million in 
taxes. The total taxes to be paid to Municipal, Provincial and Federal Gov- 
ernments are estimated at $55.7 million. 


This year's highway construction program in Central Region, based 
on expenditure, is expected to accomplish the following: 


Rehabilitation: 


Highways - 103 km* 

Bridges - 49 

Bridge Replacements - 4 
Expansion: 

Highway Widening - 13 km* 

New Highways - 5km* 

Bridges (New/Widening) - 31 

New Interchanges oye 

Intersection Improvements = 393 

Noise Barriers - 4 


(“ Measured in two-lane equivalents.) 


There are a number of miscellaneous projects also anticipated, but 
these have not been included in these totals. 
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Central Region 


Burlington District 


HIGHWAY 
NUMBER 


52 


53 


54 


54 


56 


140 


405 


406 


406 


TYPE OF 
WORK 


NEW PROJECTS 


REHABILITATION PROJECTS 


Paving & 
Structure 


Paving 


Reconstruction 
Structure 


Reconstruction 


Reconstruction 
Reconstruction 


Miscellaneous 


Reconstruction 


Paving 


Paving 


Paving 


Landscaping 


ee 
LOCATION AND DESCRIPTION KM) 
From Hagersville north limits, northerly, to Highway 6N, 10.4 


Caledonia Bypass, including Mackenzie Creek Bridge 
rehabilitation. 


Selective resurfacing at various locations, from 1.2 km north of alas) 
Highway 403, northerly, 1.5 km, northbound and southbound. 


From 1.0 km west of Bullock's Corners to Bond Street, Dundas, ATs 
including replacement of Spencer Creek Bridge. 

From west junction Hamilton/Wentworth Regional Road 97, 3.1 
northerly, to Wellington County Road 35. 

From Burford west limits, easterly, to the junction of Highway 24. a 


From 0.7 km east of Brant County Road 22, easterly. 2.2 


Remedial slope and erosion protection along Highway 54 
adjacent to the Grand River, 0.6 km east of Brant County Road 22. 


From Highway 3, northerly, to Hamilton/Wentworth to 13.6 
Regional Road 13. 


From Highway 3, Port Colborne, northerly, to Forks Road, 5a 
Niagara Regional Road 23. 


From 0.4 km west of Stanley Avenue, easterly, to the Queenston 3.5 
Bridge customs/immigration plaza, including removal of the 
Canadian National Railway structure. 


From St. Davids Road (Niagara Regional Road 71), northerly to 3.9 
Westchester Avenue, St. Catharines, excluding 0.8 km 
within the Glendale Avenue interchange. 


Welland, East Main Street to Woodlawn Road and Woodlawn 
Road extension. 
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Central Region 


HIGHWAY TYPE OF 


NUMBER 


48 


420 


420 


420 


QEW 


QEW 


WORK 


NEW PROJECTS conrt..... 


Spi 
LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


Structure 


Structure 


Landscaping 


Reconstruction 


Structure 


Structure 


Paving 


Paving 


Structure 


Sturcture 


EXPANSION PROJECTS 


New Traffic 
Signals 


Widening 


Queen Elizabeth Way/Highway 420 interchange, Niagara Falls, 
Highway 420 ramp over Queen Elizabeth Way Bridge #4 

(Site #34-242), including Highway 20 Lundys Lane underpass, 
City of Niagara Falls (Site #34-28). 


Victoria Avenue underpass, 0.5 km west of the Rainbow Bridge 
Niagara Falls. 


From 0.3 km west of Stanley Avenue, easterly. Toe 


Highway 25 interchange, Ramp N,S-E geometric improvements, 7! 
including resurfacing. 


Niagara Street underpass, City of St. Catharines, 7.0 km west of 
Highway 405 (Site #18-108), Glendale Avenue underpass, 
Niagara on the Lake, 1.1 km west of Highway 405 (Site #18-161) 
and Lake Street underpass, City of St. Catharines, 1.7 km west of 
Niagara Road 48 (Site #18-105). 


Structure repairs to the Old Burlington Bay Skyway, Pier S2 
to south abutment. 


St. Catharines, Garden City Skyway - Lane 3 eastbound 0.9 


Selective resurfacing various locations westbound, from 2.6 
Mississauga Road to Guelph Line, 27.7 km. 


St. Catharines, structural steel coating - Garden City Skyway, 
Pier W2 to E5 


Structural steel coating - Burlington Bay Skyway, Pier N7 to N2. 


At Highway 3 and Niagara Regional Road 113 (Pettit Road), Fort Erie. 


From Hamilton/Wentorth Regional Road 42, (Evans Road), 2.6 


westerly to 0.2 km east of Hamilton/Wentworth Regional Road 554, 


(Hamilton Street), Waterdown, including one structure rehabilitation. 


Central Region 


Burlington District cont..... 


HIGHWAY 
NUMBER 


TYPE OF 
WORK 


EXPANSION PROJECTS 


NEW PROJECTS cont..... 


LOCATION AND DESCRIPTION 


LENGTH 


KM) 


20 New Traffic At Haist Street, Fonthill. 
Signal 
25 New Traffic At Britannia Road, Halton Regional Road 6, Boyne. 
Signal | 
403 New Noise East of Highway 24, Brantford, North Park Street, easterly, to 
Barrier West Street, north side. 
403 New Advance grading and culvert construction - ramp from Highway 403 0.5 
Interchange to Queen Elizabeth Way, Freeman interchange. (To be done by the 
Halton Regional Conservation Authority). 
QEW New Connecting ramp including three structures between Fairview 3.0 
Interchange Street interchange and Highway 403 through the Freeman 
interchange, ramp on the Queen Elizabeth Way and Brant 
Street underpass structure and approaches on Highway 403. 
QEW New St. Catharines, changeable message signs, across the 
Freeway Traffic Garden City Skyway. 
Management 
System 
Local New Plains Road/Queensway Drive connection at the Queen 
Elizabeth Way/Guelph Line road interchange (To be done by the 
City of Burlington). 
CARRYOVER PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 
8 Paving From 0.2 km west of Highway 5, westerly, to Hamilton-Wentworth 13.1 
Regional Road 1. 
20 Reconstruction From 1.1 km east of Niagara Regional Road 12, westerly, to es 


Hamilton-Wentworth Regional boundary. 


49 


Central Region 


HIGHWAY TYPE OF 


NUMBER 


24 


140 


403 


405 


406 


QEW 


QEW 


QEW 


QEW 


QEW 


50 


WORK 


Burlington District cont..... 


CARRYOVER PROJECTS cont..... 


LENGTH 
LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


Reconstruction 


Structure 


Structure 


Paving 


Structure 
Paving 


Landscaping 


Structure 


Structure 


Structure 


Structure 


From 2.0 km south of the Glen Morris Road, northerly, to 6.7 
Waterloo Regional Road 43 at Cambridge south limits, including . 
southbound passing lane. 


Canadian National Railway and Canadian Pacific Railway overhead, 
1.9 km north of Niagara Regional Road 23 (Forks Road) including 
Canadian National Railway overhead, 0.5 km north of Forks Road. 


Rehabilitation of reinforced concrete facing of existing retaining wall 
on Highway 403, just west of the Highway 403/6 interchange, 
including Highway 6 underpass. 


From east of the Queen Elizabeth Way to west of Stanley Avenue, 4.3 
Niagara Falls, east and westbound lanes. 


Bridge deck rehabilitation on Highway 58 ramp underpass 
Bridge #7, St. Davids Road to Highway 58 Bridge #6, 

St. Davids Road ramp overpass Bridge #4, and ramp structure to 
St. Davids Road Bridge #5 at Highway 406/58 interchange, 
including paving of southbound lanes from Glendale Avenue to 
Highway 58, St. David's Road. 


East of Fifteen Mile Creek to Seventh Street interchange, 
St. Catharines, between the South Service Road and the 
Queen Elizabeth Way. 


Deck replacement - Henley Bridge, east and westbound, 
City of St. Catharines. 


Substructure repairs to the old Burlington Bay Skyway, 
Pier N6 to Pier S2. 


Replacement - Sixteen Mile Creek Bridge 1.6 west of Seventh 1.4 
Street, St. Catharines, and Fifteen Mile Creek Bridge, 1.0 km 

west of Seventh Street, St. Catharines, including widening of 

Queen Elizabeth Way west of Seventh Street interchange. 


Bridge deck rehabilitation of Casablanca Boulevard underpass, 
Town of Grimsby, and Ontario Street underpass, Beamsville. 


Central Region Burlington District 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF 
NUMBER WORK LOCATION AND DESCRIPTION 


REHABILITATION PROJECTS 


QEW Structure Structural steel coating, Garden City Skyway, St. Catharines, 
Pier W10 to We. 
QEW Freeway Traffic Burlington Bay Skyway - replacement of central computer and 
Management changeable message signs. 
System 
QEW Structure Structural steel coating, Burlington Bay Skyway, from the south 


abutment to Pier S13 and from the north abutment to Pier 13. 


EXPANSION PROJECTS 


Z Widening From Highway 54, Cainsville, westerly, to Garden Avenue, 
Brantford. (To be done by the City of Brantford). 


403 New From Garden Avenue, Brantford, easterly, for 5.7 km to 
Cornwell Road, including four structures. 


403 New From 1.5 km east of Brant County Road 17, easterly. 


406 New From East Main Street, to Woodlawn Road extension, including 
Woodlawn Road extension, from Seaway Drive to Highway 406. 


LENGTH 
(Km) 


1.4 


Oph 


25 


2.9 
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Central Region 


HIGHWAY TYPE OF 


NUMBER 


WORK 


Toronto District 


NEW PROJECTS 


a NGTH 
LOCATION AND DESCRIPTION KM) 


10 


10 


a2 


47 


48 


169 


169 


169 


400 


400 


REHABILITATION PROJECTS 


Traffic 
Signals 


Intersection 
Improvements 
Reconstruction 


Reconstruction 


Reconstruction 


Reconstruction 


Intersection 


Improvement 


Structure 


Paving 


Paving 


Structure 


Structure 


Traffic signal upgrade, from Metro Toronto boundary to the limits 
of the Town of Whitby, fourteen locations. 


At the junction of Highway 9 and Bathurst Street, 2.2 km west 0.7 
of Highway 11, including signalization. 
(To be done by the Region of York.) 


From 2.2 km north of Highway 7, northerly, including continuous 4.6 
left turn lane and illumination. 


From Peel Regional Road 9, Victoria, northerly, to 5.1 km south of 8.6 
Highway 24, Caledon. 


Taunton Road (Durham Regional Road 4), northerly, to the south 4.8 
junction of Highway 7, Brooklin, including rehabilitation of the 

Lynde Creek Bridge in Brooklin and replacement of the Lynde 

Creek Bridge south of Highway 7. 


From Stouffville north limits, northerly, to 0.2 km south of 3.9 
York Regional Road 40, Bloomington Sideroad. 

Dickson's Hill Road , 8.0 km north of Highway 7, 05 
Markham. 


Structural steel coating - Severn River Bridge East Branch and 
Black River Bridge. 


From Highway 12, northerly, to 0.4 km north of Simcoe Road 45. 12.0 


From 0.4 km north of Simcoe Road 45, northerly, to 2.7 km south 10.6 
of Highway 11, including replacement of the Black River Bridge 
and rehabilitation of the Lawlor Bridge. 


Kirby Sideroad overpass, 4.2 km north of Major Mackenzie Drive, 
Site #37-95, and King Township Road 15/16 overpass, 4.1 km 
north of York Regional Road 11, King Road, Site #37-59. 


Aurora Sideroad underpass, including King/Vaughan Townline 
underpass, 6.5 km north of Major Mackenzie Drive. 
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Central Region Toronto District cont...... 


HIGHWAY 
NUMBER 


NEW PROJECTS cont..... 


TYPE OF LENGTH 
WORK LOCATION AND DESCRIPTION KM) 


400 


401 


401 
401 
401 
401 


404 


427 


QEW 


QEW 


7N 


REHABILITATION PROJECTS 


Structure Highway 400/401 interchange - (Bridge #'s 8, 5, 11, 1), including 
resurfacing of Highway 400 and Ramps S400-E401and N400-W401. 

Structure McCowan Road underpass, 1.6 km west of Highway 48. 

Structure Dufferin Street overpass - resurfacing on approaches and Keele 


Street underpass - structural coating. 


Structure Victoria Park Avenue underpass and ramp, 7.1 km west of 
Highway 48. 
Structure Duffins Creek/Church Street overpass, Ajax, eastbound and 


westbound lanes. 


Paving Selective resurfacing at various locations, eastbound and 10.9 
westbound, from Highway 10, westerly, to Highway 25, 21.8 km. 


Paving Selective resurfacing at various locations, northbound and 6.9 
southbound, from 1.0 km north of Sheppard Avenue, northerly, 
to Steeles Avenue. 


Structure Highway 401/427 interchange - Highway 427 southbound 
structures over Highway 27, southbound (Bridge #1), Eglinton Avenue 
(Bridge #33), and Highway 401 (Bridge #26), including the E-S ramp 
structure over Eglinton Avenue (Bridge #4), and resurfacing 
Highway 427 southbound lane and associated ramps through 
the interchange. 


Freeway Bury existing cable from Dixie Road, Mississauga, to Ford Drive, 

Traffic Oakville. 

Management 

System 

Paving From 0.1 km east of Grand Avenue, easterly, to the Humber River. 1.7 


EXPANSION PROJECTS 


Intersection Geometric improvements and new traffic signals at 0.5 
Improvement Fairport Road in the Town of Pickering. 
New Bovaird Drive, from west of Kennedy Road, westerly, to Highway 10. 1.5 


Landscaping 


Central Region 


HIGHWAY 
NUMBER 


TYPEZOF 
WORK 


10 


1 


1G. 


48 


50 


50 


50 


400 


400 


401 


EXPANSION PROJECTS 


Widening 


Widening 
New 

Building 
Intersection 
Improvement 
New 


Traffic Signals 


Intersection 
improvement 


New 
Traffic Signals 


Widening 
Intersection 
Improvement 


Widening 


Landscaping 


New 
Interchange 


Widening 


Toronto District cont..... 


NEW PROJECTS cont..... 


LOCATION AND DESCRIPTION 


LENGTH 
KM) 


Vaughan, from Creditstone Road, easterly, to Keele Street , 
including widening and rehabilitation of the Canadian National 
Railway overhead. 


Vaughan, from Crothers Road, easterly, to east of the 


1:5 


pS) 


Creditstone Road, including intersection improvements at Jane Street. 


Highway 401/10 Patrol Yard, located in the north-east quadrant. 


At St. John's Sideroad, Aurora, including signalization and 
widening and rehabilitation of the Tannery Creek Bridge on 
St. John's Sideroad. (To be done by the Region of York). 


At Harding Boulevard, Richmond Hill. 


From the south limits of the Aurora connecting link, southerly. 


At Durham Road 23, Port Bolster. 


From York Regional Road 49, northerly, to 1.3 km north of Peel 
Regional Road 14. (To be done by developer). 

Highway 50 and Columbia Way, 1.0 km north of Bolton. 

From north of Highway 7, northerly, to south of York 

Regional Road 49. 


Vicinity of Highway 400/7 interchange. 


Rutherford Road underpass and approaches. 


Westbound collector - from Neilson Road, easterly, to Highway 2, 


0.6 


0.5 


2ay: 


0.3 


8.3 


48 


including Conlins Road overpass and provisions for Freeway Traffic 


Management System. 
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56 


Central Region 


Toronto District cont..... 


NEW PROJECTS cont..... 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM 
EXPANSION PROJECTS 

401 Freeway Traffic Supply and install field provisions and cable - from Renforth Drive 10.0 
Management to Highway 403 and Highway 403 from Highway 401 to east of 
System Highway 10. 

401 Freeway Traffic | Freeway ramp closure gates - Yonge Street to Jane Street 
Management various interchanges. 
System 

401 Freeway Traffic | Freeway ramp closure gates - Neilson Road to Kennedy Road, 
Management various interchanges. 
System 

401 Freeway Traffic Freeway ramp closure gates - Jane Street to Renforth Drive, 
Management various interchanges. 
System 

401 New Signing for the Mississauga City Centre. 

403 

QEW 

401 Noise Barrier North York, west of Bayview Avenue, on the south side. 0.5 

401 Structure Milton, replacement of Steeles Avenue underpass, 2.7 km 2.0 
New east of Highway 25. 

401 New Supply and installation of communication and closed circuit 
Freeway Traffic television equipment, from Yonge Street, to Warden Avenue. 
Management 
System 

404 Noise Barrier Markham, from Steeles Avenue, northerly, to John Street, i260 

on the west side. 

404 Intersection Finch Avenue interchange - widening the S-EW ramp. 
Improvement (To be done by the City of North York). 

407 New Vaughan, from Highway 427, easterly to the Humber River, 2.9 


including advance structures. 


Central Region 


Toronto District cont..... 


NEW PROJECTS cont..... 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
EXPANSION PROJECTS 
407 New Vaughan, advance structures and associated grading, from the 1.0 
Highway 400/407 interchange, easterly, to Jane Street, including 
approaches to the Jane Street underpass. 
407 New Vaughan, advance structures and associated grading, from the 0.5 
Humber River, easterly, to Pine Valley Drive, including approaches 
to Pine Valley Drive and Islington Avenue underpasses. 
407 New Markham, Leslie Street structure and approaches. 10 
410 New Mississauga, from 0.2 km north of Matheson Boulevard, northerly, 3.0 
to 1.0 km north of Highway 401, including widening and resurfacing 
of existing northbound lanes through the Highway 401/403/410 
interchange, and the two Highway 401 core lane structures. 
QEW Noise Barrier Mississuaga, from Erin Mills Parkway, easterly, on the north side. 2.3 
QEW Noise Barrier Mississauga, from Cawthra Road, westerly, to Highway 10, 15 
north side. 
QEW Noise Barrier Mississauga, from Highway 10, westerly, to Mississauga Road, 2.0 
north side, 1.6 km, and Credit River, westerly, to Mississauga Road, 
south side, 0.4 km. 
CARRYOVER PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 
2 Structure East Duffins Creek Bridge, 9.5 km west of south junction 
Highway 12, and the Rouge River Bridge, 7.6 km west of Durham 
Regional Road 1, and including resurfacing of Highway 2 and 7 at 
the structure approaches. 
401 Structure Bridge deck rehabilitation on the Credit River Bridge, 4.2 km 
west of Highway 10, eastbound and westbound lanes. 
401 Structure Bridge deck rehabilitation on the Henry Street underpass, Whitby, 


and the Simcoe Street underpass, Oshawa, and including resurfacing 
of Henry Street and Simcoe Street at the structure approaches. 


of 
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Central Region 


HIGHWAY 
NUMBER 


TYPE OF 
WORK 


401 


401 


401 


427 


48 


400 


401 


401 


401 


Structure 


Structure 


Reconstruction 


Structure 


EXPANSION PROJECTS 


Widening 


Intersection 
Improvements 


Intersection 
Improvements 


New 

Freeway Traffic 
Management 
System 


New 

Freeway Traffic 
Management 
System 


New 
Structure 


CARRYOVER PROJECTS cont..... 


LENGTH 
LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


Bridge deck rehabilitation on the Avenue Road underpass, 0.4 
including resurfacing on the approaches. 


Bridge deck rehabilitation on the Weston Road underpass, 0.4 
including resurfacing on the approaches. 


Westbound collector lanes - from Yonge Street to De 
1.0 km east of Warden Avenue including widening between Leslie 

Street and Don Valley Parkway, eight structure rehabilitations 

and Freeway Traffic Management System. 


Bridge deck rehabilitation on the southbound basketweave 
overpass (Bridge #5), just south of Bloor Street including 
Highway 427/Dundas Street E-N ramp structure over 
Cloverdale Mall access road. 


From 0.1 km east of Bayview Avenue, easterly, to 0.1 km west of 1.5 
West Beaver Creek Road. (To be done by the Town of Richmond Hill). 


14th Avenue, 2.2 km north of Steeles Avenue, including 1.0 
Signalization. (To be done by the Town of Markham). 


At the S-EW and N-EW ramp terminals at the 
Highway 400/King Road interchange. 


Provisions for field subsystem, and supply and installation of 3.4 
communication and closed circuit television subsystems from 
Renforth Road, to Martingrove Road. 


Supply and installation of communication and closed circuit 
television equipment, from Yonge Street, to Warden Avenue. 


Peel Regional Road 5 (Derry Road) overpass - twin structure 
replacement. 


Central Region 


CARRYOVER PROJECTS cont..... 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
EXPANSION PROJECTS | 
401 Interchange Reconstruction of ramps in north east quadrant of the 0.5 
Improvements Highway 12 interchange (Brock Street), Whitby. 
(To be done by the Regional Municipality of Durham.) 
401 New Rest and Travel Information Centre, eastbound, (south side) 
2.0 km west of Mississauga Road. 
404 New Markham, widening of the Sixteenth Avenue overpass and 1.2 
Interchange construction of south oriented ramps. 
404 New From York Regional Road 40, northerly, to York 10.2 
Landscaping Regional Road 31, Davis Drive, Newmarket. 
407 New Vaughan, Highway 400/407 interchange - six advance structures, 0.8 
including associated grading and drainage. 
407 Structure Vaughan, Highway 400/407 interchange - four advance structures HEU 
New and approaches and two structure widenings between Steeles 
Avenue and Highway 7. 
410 New Brampton,Clark Boulevard, northerly, to 0.5 km north of 207 
Landscaping Williams Parkway. 
410 New Brampton, from 0.4 km south of Derry Road, northerly, to 0.38 km 3.8 
Landscaping north of Steeles Avenue. 
427 New Highway 409/427 interchange ramp (north to east), including eo) 


associated ramp modifications, two structures and a retaining wall. 
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Central Region 


HIGHWAY TYPE OF 
NUMBER WORK 


Port Hope District 


NEW PROJECTS 


LOCATION AND DESCRIPTION (KM) 


REHABILITATION PROJECTS 


2 Reconstruction 
2 Reconstruction 
2 Structure 

35A Reconstruction 
401 Structure 

503 Paving 


EXPANSION PROJECTS 


From Highway 401, easterly, to Jocelyn Street, limits of Port Hope 0.6 
connecting link. (To be done by the Town of Port Hope). 


From Wilmot Creek, easterly, to Graham Creek excluding the 2.4 
Newcastle connecting Link. (To be done by the Municipality 
of Durham). 


Rehabilitation of northwest retaining wall - Canadian Pacific Railway/ 
Canadian National Railway overhead, east of Cobourg Site #21-333 
(100% funding by Canadian Pacific Railway). 

Highway 35, easterly, to Fenelon Falls west limits. 3.2 
Aird Street, Driver's Rest and Eagleson Road underpasses-Grafton. 

From 2.9 km west of Highway 505, easterly, 2.5 km and south 11.5 


of and east of Victoria County Road 45, Sebright for 9.0, pulverize, 
granular pad, and double surface treatment. (By Day Labour). 


115 Widening From 1.0km east of Highway 35, easterly, including a new 3.8 
structure at the Victoria/Durham municipal boundary. 
401 New Steel Beam guide rail, from 0.4 km west of Highway 28, ibn) 
Port Hope, westerly. 
CARRYOVER PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 
28 Structure Perry's Creek Bridge, 4.7 km north of Peterborough County 
Road 20, Youngs Point. 
30 Reconstruction From 0.2 km north of Northumberland County Road 29, 8.5 


northerly, to 1.0 km south of Campbellford south limits, 
including replacement of the Mill Creek Bridge. 
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Central Region 


HIGHWAY TYPE OF 
NUMBER WORK 


21 


401 


401 


115 


ike) 


Port Hope District cont... 


CARRYOVER PROJECTS cont..... 


“TkM) 
LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


Reconstruction 


Structure 


Structure 


EXPANSION PROJECTS 


Widening 


Widening 


From Highway 35, northerly, to Fenelon Falls. 0 


Bridge deck rehabilitation at the Baltimore (Garneau) Road, 
Highway 45 and Ontario Street underpasses - Cobourg. 


Structural steel coating - Ganaraska River Bridge, 1.3 km west 
of Highway 28. 


From 4.8 km east of Highway 35, Enterprise Hill, easterly, to 12.8 
1.0 km west of Peterborough County Road 10, including new 

structures between Lots 6 & 7 and Concessions 6 & 7 

Township of Cavan, a structure at Township Road between 

Lots 20 & 21, Township of Manvers and a commuter parking lot. 


From 0.2 km south of Highway 7, northerly. 0.9 
(To be done by the City of Peterborough). 
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Construction Projects - Southern Ontario 


Eastern Region 


“3 Mh 
Jim E. Heffernan 
Regiona! Director 
Eastern Region 
355 Counter Street 
Kingston, Ontario 
K7L 5A3 


Overview 


E astern Region includes 3, 451 km of provincial highways within the 
Kingston and Ottawa Districts; and within all but the northern most portion 
of the Ministry of Transportation's Bancroft District. The Regional office is 
located in Kingston. 


The 1991/92 highway construction program for the Region consists 
of 56 projects to be awarded this year , as well as, 17 projects that will be 
carried over from previous years. 


The 1991/92 capital construction investment of $81.1 million in East- 
ern Region will generate 2,660 person-years of work and increase the 
Gross Provincial Product in Ontario by $99.5 million. As a result of in- 
creases in personal and business incomes, and increases in gross product 
sales, the Provincial Government will collect an estimated $8.3 million in 
taxes. The total taxes to be paid to Municipal, Provincial and Federal Gov- 
ernments are estimated at $25.1million. 


This year's highway construction program in Eastern Region, based 
on expenditure, is expected to accomplish the following: 


Rehabilitation: 


Highways - 94.3 km* 
Bridges == 20 
Bridge Replacements - 2 
Expansion: 

Highway Widening - 6km* 
New Highways - 2.6km* 
Bridges (New/widening) - 23 

New Interchanges Ae 
Passing Lanes - 6 
Median Barriers - 15.7 km 


(“ Measured in two-lane equivalents.) 


There are a number of miscellaneous projects also anticipated, but 
these have not been included in these totals. 
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Eastern Region 


HIGHWAY 
NUMBER 


TYPE OF 
WORK 


VS 


33 


96 


401 


401 


401 


401 


401 


401 


401 


509 


1000 


Paving 
Structure 


Reconstruction 


Paving 


Reconstruction 


Paving 


Structure 


Structure 


Structure 


Reconstruction 
Paving 


Service Centre 


Reconstruction 


Structure 


Kingston District 


NEW PROJECTS 


LENGTH 


REHABILITATION PROJECTS 


LOCATION AND DESCRIPTION KM) 
Village of Cardinal and 10.0 km east of Prescott easterly. 8.4 
Morton Creek Bridge replacement. 
From 0.3 km east of Church Street in the Village of Bath 9.3 


easterly to 0.6 km west of County Road 6. (The above project 


is funded under Connecting Link Agreement with the Village of Bath). 


Hillier easterly to Bloomfield and Village of Wellington 
connecting link. (The above project is funded under Connecting 
Link Agreement with the Village of Wellington). 

15 km east of Marysville easterly. 


Highway 32 easterly to Highway 137 including work at 
Interchange 659. 


Bridge deck rehabilitation of Glen Miller Road and Aiken Road 
underpasses. 


Bridge deck rehabilitation of Selby Creek, Canadian National 
Railway Site #11-220 and Canadian National Railway east of 
Interchange 556. 


Bridge deck rehabilitation at Sharpe's Lane and Highway 29 
underpasses. 


Improvements at Wallbridge Road Interchange 538. 
Shoulder paving from Highway 38 to Joyceville Road. 


Picnic site and washroom refurbishing at service centre 6.9 km 
west of Highway 38. 


From 4.0 km north of Highway 7 northerly and intersection 
improvements at Robertsville Road. 


20.4 


4.0 


lene) 


21.4 


4.2 


Structural steel coating at Landon Bay and Jones Creek bridges on the 


Thousand Islands Parkway. 
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Eastern Region Kingston District Cont... 
een nee eee eee TT se eee ey ae ee ee 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (Km) 
EXPANSION PROJECTS 
Z Traffic Signals Highway 62 intersection. 
LS) Traffic Signals Gore Road intersection. 
ifs) Traffic Signals Grenadier Drive intersection. 
38 Traffic Signals 4th Concession Road. 
401 Traffic Signals Division Street south ramps. 
401 Median Barrier From 3.4 km west of Highway 49 to Shannonville. Wee 
401 Median Barrier | Highway 33 to Aikens Road. 8.5 
Loc New Gardiners Road extension to Highway 401. 
(The above project is funded by the Township of Kingston) 
CARRYOVER PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 
Zi Reconstruction 11.4 km east of Interchange 648 easterly. O77 
2 Paving Brockville westerly to Interchange 687. 6.8 
15 Structure Canadian National Railway Overhead, Sydenham Road and 
Cataraqui River structure rehabilitation. 
401 Structure Sir John A. MacDonald interchange. 
EXPANSION PROJECTS 
401 Median Barrier Aikens Road to Highway 37. 10.0 
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Eastern Region 


HIGHWAY TYPE OF 


NUMBER 


WORK 


Ottawa District 


NEW PROJECTS 


LOCATION AND DESCRIPTION 


17 


AZ 


Ws 


uve 


34 


401 


417 


417 


508 


17 


17 


17 


31 


401 


401 


401 


416 


416 


V7 


REHABILITATION PROJECTS 


Paving 

Paving 
Structure 
Structure 
Structure 
Fencing 
Paving 

Traffic Signals 


Reconstruction 


EXPANSION PROJECTS 


Interchange 


Passing Lane 


Passing Lane 


Widening 


Service Centre 


Structure 


Service Centre 


New 
New 


New 


Alfred Truck Inspection Station. 

15.8 km west of Highway 653, easterly 

Little Rideau River Bridge rehabilitation. 

Madawaska River Bridge expansion joint replacement. 
Beaudette River Bridge rehabilitation. 

Highway 31 westerly on the north side. 

Casselman Truck Inspection Station. 

Maitland Road, south terminal. 


Burnstown to Highway 17. 


Champlain Street interchange in Orleans. 


Three passing lanes east of Highway 41 and two passing lanes 
west of Highway 62. 


Passing lane east of Cobden. 


Queensdale Avenue to Albion Road and Leitrim to 
Queensdale Avenue. 


Expansion of Service Centre west of Upper Canada Road and 
washroom and picnic site refurbishing. 


Lancaster Truck Inspection Station, building and scales. 


Refurbishing picnic site and washrooms 7.2 km west of 
Dickinson Road. 


Bruce Pit landfill site - preparation for highway construction. 
Bankfield Road to Fallowfield Road including six structures. 


Advance structures between Highway 7 and Highway 44. 


LENGTH 
(kin) 


D0 


10.0 


8.8 
12.3 


cif 


4.6 


7.8 
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ihe 


Eastern Region 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (Km) 
REHABILITATION PROJECTS 
401 Paving Westbound lane from 11.7 km west of Highway 31 to 19.0 
west of Upper Canada Road. 
EXPANSION PROJECTS 
Ve Widening Auxiliary lane between Montreal! Road and Blair Road. 2.3 
(Bus only ramp - To be funded by the Regional Municipality of 
Ottawa-Carleton). 
417 Widening Richmond Road easterly to Woodroffe Avenue. 2.3 
417 New Moodie Drive easterly to Richmond Road. 3.7 


COLLINS CREEK BRIDGE - HIGHWAY 33 
BRIDGE REPLACEMENT 


HIGHWAY 33 - RECONSTRUCTION 
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Eastern Region 


Bancroft District 


HIGHWAY 
NUMBER 


TYPE OF 
WORK 


NEW PROJECTS 


LOCATION AND DESCRIPTION 


28 


28 


62 


te 


504 


504 


504 


504 


506 


509 


513 


319 


Site 


648 


Var. 


Paving 

Paving 
Structure 
Paving 
Reconstruction 
Utilities 
Clearing 
Paving 

Paving 
Reconstruction 
Paving 

Paving 
Reconstruction 
Paving 


Crack 
Sealing 


REHABILITATION PROJECTS 


Haliburton-Hastings boundary to Highway 62. 
Bancroft to McArthur Mills. 

Rehabilitation of Bonnechere River Bridge. 
Kinmount northerly to Highway 35. 

From 14.9 km east of Highway 620A, easterly. 
Utility relocation from 16.0 km east of Highway 620A, easterly. 
From 18.2 km east of Highway 620A, easterly. 
From 12.2 km east of Highway 620A, easterly. 
From Highway 41 to Marble Lake. 

From 6.0 km east of Plevna at various locations. 
Highway 132 northerly. 

From 13.0 km west of Highway 512, westerly. 
13.3 km west of Highway 512, westerly. 


From Highway 121 southerly to Dyno Mines. 


Various location on Highways 28, 60, 62, 121, 132, 515 and 648. 


LENGTH 
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Construction Projects - Southern Ontario 


Northern Region - South Overview 


Steve C.J. Radbone 
Regional Director 
Northern Region 

477 McKeown Avenue 
North Bay, Ontario 
P1B 8L2 


The Southern Ontario segment of Northern Region includes 623 km 
of provincial highways within portions of two Ministry of Transportation 
Districts: Huntsville and North Bay. The Regional office is located in North 
Bay. 


The 1991/92 highway construction program consists of 5 projects to 
be awarded this year and 2 projects that will be carried over from previous 
years. 


The 1991/92 capital construction investment of $12.5 million in 
Northern Region will generate 470 person-years of work and increase the 
Gross Provincial Product in Ontario by $17.3 million. As a result of in- 
creases in personal and business incomes, and increases in gross product 
sales, the Provincial Government will collect an estimated $1.4 million in 
taxes. The total taxes to be paid to Municipal, Provincial and Federal Gov- 
ernments are estimated at $4.3 million from this capital investment. 


This year's highway construction program in Northern Region 
(Southern Ontario portion), based on expenditure, is expected to accom- 
plish the following: 


Rehabilitation: 


Highways = 57 km* 
Bridges - 1 
Passing Lanes - 2 


(“Measured in two-lane equivalents.) 


The miscellaneous project work is not included in these totals. 


77 


HUNTSVILLE DISTRICT 


Meet’ 62) 


va Ahmic 
nabeae Dunchurch Harbour : 


Shawanaga Vie 
6 Magnetawan 


aw @f/ 
p35” Gs9) . Woubamik A dé McKellar 
‘\~ =a “Broadbent 


oe yd Parry Sounc 


y 


Q and)Lake | 

ee: | 

i} 

ae Zan 9 | 
A%. ~~ Bear Lake Sprucedale 
Seguin Falls : 
RE BRR KR ve 


‘2. 


' 
Interlaken 
O) 


3 
ae B Li Grassmere 
Paks 
Ree BERS cour ne a ILLES ro 


ey SS ‘onl Ba) 


SOUTH ¢ T \ Gia sg 


Io ns 


= Ravers a 
Stoneleigh 


Hone’ 
helm | a 
Penetanguishene 


Victoria 


ree Malte 


aes 
Midland 


ie oe =a 
Orillia = ar Kin mount Paudash 


QO Union Creek | 


(a 


7} Fenelon 
Falls 


ROADWAY WORK 
STRUCTURE WORK 


LOCAL IMPROVEMENTS 
SCALE 
15 20 25 30 


Northern Region Huntsville South District 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


134 Paving From Gravenhurst south limits (North junction Highway 169) 6.0 
northerly to Jones Road including deck rehabilitation of the | 
north junction Highway 11/169 underpass. 


35 Reconstruction From Highway 117, Dorset, northerly to Highway 60 Dwight 2o.d 
including Highway 117 from Highway 35 westerly 9.0 km plus 
two frost heave treatments 12.4 and 24.0 km west of Highway 35. 


69 Reconstruction From 2.8 km north of Muskoka Road 38 northerly. 15:0 
118 Paving From 4.4 km east of Highway 11 easterly to the Muskoka/Haliburton 25.9 
Boundary. 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF LENGTH 


NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 


11 Structure Replacement of North Branch Muskoka River structure deck 
southbound lanes, 0.2 km north of Highway 117 plus waterproofing 
and paving of Regional Road 41 structure at Gravenhurst. 


69 Structure Gibson River structure deck rehabilitation, 19.6 km south of 
Highway 169. 
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Northern Region North Bay South District 


a ee et ee ie ee 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 


EXPANSION PROJECTS 


We Passing Lanes | Westbound passing lane extension from 5.3 km east of Zo, 
Highway 635 westerly and westbound passing lane from 3.8 km 
west of Deep River Road westerly. Selective resurfacing at 9.0 km 
west of Secondary Highway 635 and at 2.7 km east of Main Street, 
Chalk River. 
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Construction Projects - Northern Ontario 


Minister's Message 


Minister of Northern Development 


| am pleased to present the Northern Transportation Construction Pro- 
gram for 1991/92. The proposed budget for this Program is $122,100,000 
which reconfirms the Province's commitment to providing an improved 
transportation system in the North. | would like to take this opportunity to 
point out some of the highlights of this year's program. 


Special funding will continue to permit the accelerated planning and design 
of four-lane projects on Highways 11, 69 and 17. Specifically, planning 
work is now underway on Highway 11 between Powassan and Huntsville 
and on Highway 69 from MacTier to Sudbury. 


On the King's Highway system, we are scheduledto award the first contract 
for the Sudbury Southeast Bypass. Other major projects are located on 
Highway 17, north of Sault Ste. Marie and west of the junction of Highway 
11 (Shabaqua Corners). Improvements will continue to be made at several 
locations on Highway 11 including south of Trout Creek, west of Hearst 
and at the junction of Highways 11 and 17 in North Bay where a new 
interchange willbe added. Rehabilitation of Highway 61 has been accel- 
erated to ensure that it is ready in time for the 1995 World Nordic Ski 
Championships at Big Thunder. Improvements also will be made on 
Highway 71 between Highways 11 and 17. 


The passing lane program will continue in 1991. Four passing/truck 
climbing lanes, all on Highway 17 between Sault Ste. Marie and Thunder 
Bay, are expected to be constructed this year. In addition passing lane 
Studies will identify locations for construction in subsequent years. 


Upgrading Secondary Highways will continue to be a high priority in the 
Ministry's construction plan for 1991. Major projects will be scheduled on 
Highway 631 north of Highway 17 northerly and on Highway 588 from 
Highway 595 northerly to River Road. A significant upgrading program is 
also continuing on Highway 560 between Shining Tree and Elk Lake. 


Initiatives undertaken through the Northern Transportation Program will 
continue to support an improved highway and remote airport system in 
Northern Ontario. This will in turn stimulate economic development in the 
area and promote the social well being of its residents. 


Shelley Martel 
Minister of Northern Development 


May 1991 


| look forward to a successful 1991 construction season. 
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Introduction 


The Northern Transportation Program 


The Ministry of Northern Development and 
Mines, through funds allocated from its Northern Trans- 
portation Program, supports access to resources, 
construction of remote community airports and provin- 
cial highway improvements throughout Northern On- 
tario. 


Year-round air access is essential for the eco- 
nomic and social well-being of remote northern com- 
munities. Capital investments in airports serve to 
reduce the isolation of these communities. 


The rehabilitation and selective expansion of 
highways throughout Northern Ontario are funded 
directly through the Northern Transportation Program. 
Capital investments in these areas ensure the contin- 
ued structural integrity and operational safety of the 
highway system. 


The Highway System 


Ontario residents enjoy one of the best highway 
systems inthe world --- avast network of about 21,400 
kilometres. 


HIGHWAY SYSTEM (KILOMETRES) 
SOUTHERN NORTHERN PROVINCIAL 
ONTARIO ONTARIO TOTAL 
10,700 10,990 21,690 


Although the length of the highway system in 
Northern and Southern Ontario is approximately the 
same, the Southern portion includes 2,168 kilometres 
of multi-lane highways. Within Northern Ontario, multi- 
lane facilities are generally located in proximity to large 
urban centres. 


Highway System Performance 


Billion Vehicle km of Travel 
Accidents Per MV km 


Year 


Since 1970, travel on the provincial highway 
system has grown at an average annual rate of 5 per 
cent. Not withstanding the increase in travel, the ac- 
cident rate has remained relatively stable these past 
ten years. Initiatives such as the construction of 
additional passing lanes, truck inspection stations and 
truck laybys clearly indicate Ontario's commitment to 
further improving the safety of the highway system. 


Program Details 


This book provides summary information forthe 
56 newcontracts anticipated to be awarded this fiscal 
year; and, as well, for the 22 contracts awarded in pre- 
vious fiscal years that will carryover into this one. 


Introduction cont. 


All contracts included in the 1991/92 capital 
construction plan were subjected to a priority and cost- 
effective analysis to ensure the best value for money. 


The Ministry of Northern Development and 
Mines establishes priorities and funds the capital con- 
struction plan. The Ministry of Transportation is re- 
sponsibile for design and construction of the projects. 


_ Funds to construct patrol yards and truck in- 
spection stations and all maintenance activities are 
also the Ministry of Transportation's responsibilities. 


The following accomplishments are anticipated 
from this year's capital construction plan: 


Rehabilitation 


Highways - 492 km* 
Bridges - 8 

' Bridge Replacements eee 

Expansion 

Highway Widening - 2km* 
New Highways - 2km 
Passing Lanes ee) 
Truck Inspection Stations - 8 


(* Measured in two - lane equivalents.) 


It is expected that a small number of local proj- 
ects will also be awarded through District staff or 
tendered locally in 1991/92. These are not reflected 
in the noted accomplishments. 


The proposed 1991/92 capital construction plan 
expenditures will have a positive effect on Ontario's 
economy. Investments in the highway construction 
industry create employment, income and also gener- 
ate various tax revenues. 


The Ministry of Northern Development and 
Mines expected capital road construction investment 
of $122.1 million will generate 3,950 person-years of 
work and increase the Gross Provincial Product (GPP) 
by $144.4 million. Increases to personal and business 
incomes, and increases in gross product sales, will net 
the provincial government an estimated $12.0 million 
in taxes. Total taxes paid to municipal, provincial and 
federal governments are estimated to be $36.1 million. 
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Financial Overview 


¢ Minor Capital 


The Ministry's ability to improve the highway 
system is directly related to the funds made available 
forthis purpose by the Ontario government. Evidence 
of the provincial government's commitment to protect 
the investment in the highway systemis demonstrated 
by an increase in the allocation for the on going Trans- 
portation Capital Program from $10 million to $20 
million. 


The government has also announced an anti- 
recession program of $16.9 million to be spent prov- 
ince-wide on highways and truck inspection stations. 
Over $2 million of this will be spent in Northern Ontario. 


TABLE A 
NorTHERN TRANSPORTATION ProGRAM - ESTIMATED EXPENDITURES” 
($ Mittions) 


1991/92 
Northern Highways 
¢ Capital and Construction 108.5 
5.8 


114.3 
Northern Priority Roads 
* Capital and Construction 78 
Remote Airports 
¢ Capital and Construction 6.2 
128.3 
*Requires formal approval of Management Board and Legislature 


In 1991/92 the total Northern Transportation 
Program expenditure is expected to be $128 million. 
The focus of all construction activities relates to the 
"capital and construction" component, estimated to 
total $121.8 million -- $108.5 million for Northern High- 
ways, $7.8 million for Northern Priority Roads and $6.2 
million for Remote Airports. 


Details of the proposed Northern Transporta- 
tion Program expenditures are contained in Table A. 
above. 


SSN 


RECONSTRUCTION HIGHWAY 632, 
ROSSEAU 
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Significant Initiatives 


The following capital construction initiatives high- 
light the significant major highway projects to be under 
taken this year in Northern Ontario. Listed as well, are 
those projects in the Remote Airport Construction 
Program administered through the Ministry of Trans- 
portation. 


These major highway projects, when completed, 
will provide for more effective use of highway facilities 
by lowering the cost of transporting goods and people, 
thereby supporting municipal growth and regional 
development throughout Northern Ontario. 


Construction ofthe remote airport facilities permit 
year-round air access to isolated communities of 
Northern Ontario that now rely on seasonal air service. 


SYMBOL LEGEND 


These symbols appear on the following maps of 
major projects 


MM = §Section completed 
Mn oe eee §=Section under construction 
BERR RURRRRRRRRRRRRRRR Ree Section of new work 


Future sections 


Structure work 
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Kenora Bypass/Highway 17 


A "free flow" connection utilizing a partial inter- 
change is currently being designed for construction at 
the east connection of Highway 17 and the Kenora 
Bypass. The decision to proceed with an interchange 
stems from concerns raised by Kenora area business 
groups about the potential negative economic impact 
of a re-routing of highway traffic away from the urban 
commercial areas. 


Westbound traffic, presently using a two-lane 
highway, will encounter a three-lane section leading to 
a "major fork". This fork will permit an unimpeded 
movement either onto the Bypass or onto the existing 
highway leading into the Kenora/Keewatin commer- 
cial area. Conflict with eastbound traffic is eliminated 
by provision of a grade separated, two-lane, high 
speed ramp from the Bypass. Eastbound traffic from 
Kenora will diverge via a two-lane ramp which subse- 
quently merges with the Bypass ramp and ultimately 
forms the eastbound lane on Highway 17. 


HIGHWAY 17A (BYPASS 


e = oes” 
4 
AS. 


LONGBOW L. ROAD 


East Connection 


While this concept has not traditionally been 
applied to the intersection of two-lane highways, it 
does alleviate many of the concerns expressed by 
municipalities about the negative economic impact of 
bypasses. Other advantages include increased safety 
and compatibility with the ultimate four lane facility. 


TO VERMILION BAY 
—————_____» 
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Secondary Highway 560 


Highway 560 is a two-lane collector highway, 188 
km in length, connecting Highway 11 at Englehart to 
Highway 144 in the west. All but 63 km of the Highway has 
been reconstructed or is scheduled to be reconstructed 
within the next few years. This remaining section starts at 
the east limit of Gowganda and proceeds westerly through 
Shining Tree to the Opikinimika River, about 9 km west of 
Shining Tree. 


As part of the Government response to the Temag- 
amisituation, timber allocations from Lady Evelyn-Smooth- 
water Park are being reassignedto areas west of Gowganda. 
The number of trucks hauling tree-length logs from the 
Highway 144 area to Elk Lake and Englehart is expected 
to increase significantly as a result. Consequently, High- 
way 560 requires upgrading to accommodate these heavy 
trucks. 


COMPLETED 


The first contract was awarded in the summer of 
1990 for the section from 32.2 km east of Shining Tree 
easterly 8.2km. The contract, which includes replacement 


: Gowganda 
of the Wapus Creek structure is expected to complete late ie : 
this summer. 


O'Brien, \ 


A second contract will be awarded in the spring of 
1991. Itis the most westerly project from the Opikinimika 
River easterly to Shining Tree and will consist of grading, 
drainage and granular base as well as a concrete box 


DISTRICT OF TIMISKAMING 
culvert at Jesse James Creek. ————— 


meee 
uN DISTRICT OF SUDBURY 


SS ae FUTURE WORK 
*\S¥\_ SHINING TREE 
\ oes eaaete 
s Rreratater 
SS 
> 
G60) st—[ NEW WORK 
on 
Ming 
q 


Nabakwasi 
Lake 


COMPLETED 
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Highway 17 New Sudbury Southeast Bypass 
pe eo ee 


In order to relieve traffic congestion on existing 
routes within the Regional Municipality of Sudbury, the 
Ministry of Transportation, in concert with the Ministry of 
Northern Development and Mines, will be constructing a 
bypass on the southeast side of Sudbury. It will link the 
existing Sudbury southwest bypass at Highway 69 to 
Highway 17 west of Coniston. Construction will provide a 
two lane route with an interchange at Highway 69. 


The first of two contracts will be awarded this year in 
the vicinity of Highway 69 and upon completion will allow 
unrestricted traffic flow via a new interchange from the 
north and south on Highway 69 to the west on the existing 
southwest bypass. Work will consist of two new structures 
over Highway 69, resurfacing of existing Highway 69, 
grading, drainage, granular base and paving of Highway 
17 New west of Highway 69 to tie into the southwest 
bypass, plus completion of two ramps and associated local 
roads. It will also include preliminary grading work east of 
Highway 69 including two ramps. 


Upon completion of this project, a final contract will 
be tendered which will allow east to west and west to east 
traffic to bypass the City of Sudbury. 


ALGONQUIN RDS 9 PQa 
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South Junction Highway 11/17 North Bay 


Increased accidents and traffic volumes necessi- 
tated the construction of a free flow interchange to grade 
separate Highway 17 from Highway 11 at the south junc- 
tionin North Bay. At present, flashing lights enhance safety 
at this at-grade "T" intersection. 


The new interchange will improve accessibility, 
increase efficiency of the merging roadways and improve 
safety. 


The project includes a structure, four ramps and 
roadwork to match existing conditions. 


The contract will be awarded in the fall of 1991 and 
is expected to complete late in 1992. 


TO TORONTO 
—————<————_ 
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Highway 61 


Highway 61 is a two lane highway with a length of 54 
km from Thunder Bay to the United States Border and 
serves as a vital transportation link between the mid 
western states and northwestern Ontario. 


Thunder Bay will be hosting the 1995 World Nordic 
Ski Championships therefore the reconstruction of High- 
way 61 has been accelerated by approximately 2 years, to 
ensure that all work on Highway 61 is completed priorto the 
opening of the Ski Championship. 


The overall project includes resurfacing the entire 
highway from Highway 61B southerly to the international 
border at Pigeon River Bridge. Fully paved shoulders will 
be added and five new passing lanes. All intersections will 
be improved and several horizontal and vertical curves will 
also be upgraded. Eight bridges located along the highway 
will be rehabilitated or replaced. The project will be 
constructed under four separate contracts. Construction 
on the first contract is scheduled for this year. All work is 
expected to be completed by the fall of 1994. 


The first contract consists of rehabilitation of the 
following structures: 


City of 


Kaministiquia River Bridge, 4.2 km south of 
Highway 11/17; 


Rosslyn Road Overpass, 2.4 km south of 
Highway 11/17 and; 


Canadian Pacific Railway overhead, 2.2 km 
south of Highway 11/17. 


THUNDER BAY 


CANADA 
s 


e 
USA "ered rs 


+ 
INTERNATIONAL 
BORDER CROSSING 
PIGEON RIVER 
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Passing Lanes 


The construction of passing lanes and truck 
climbing lanes has proven to be a cost effective means 
of providing safe opportunities to pass slower moving 
vehicles and maintaining the operational flow of traffic. 
A review of traffic operations where passing lanes 
have been constructed, indicates that they function in 
a very Satisfactory manner and public reaction has 
been favourable, especially on the Trans-Canada 
Highway in Northern Ontario. 


The Ministry will continue to fund the construc- 
tion of passing lanes in areas where the present 
criteria and experience indicate they will be effective. 
Three passing lanes and one passing lane extension 
are planned for award during the 1991 fiscal year in 
Northern Ontario worth $1.1 million. All are expected 
to be completed and utilized for improved traffic flow 
during 1991. 


A total of 192 passing lanes have been con- 
structed in Northern Ontario since 1975. 


In 1989 the Ministry of Transportation's North- 
ern Regional Office in North Bay initiated four passing/ 
truck climbing lane studies on Highway 11 between 
Cobalt and the Cochrane/Thunder Bay Boundary. 
These studies, the last of which will be complete in 
1991, will determine where and when new passing 
lanes should be built. 


HIGHWAY 69, NORTH OF PARRY SOUND 
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Remote Airport Construction 


The Remote Airport Construction Program funds 
the development of a system of public airports at 
remote Communities of Northern Ontario. The im- 
provement in the air transportation system in this part 
of the Province is particularly important inasmuch as 
these settlements are not accessible by all-season 
roads. Most building materials, food, mail, fuel and 
other supplies are delivered by air. While many of 
these shipments could be made by float or ski equipped 
aircraft, land-based aircraft offer many advantages in 
payload, fuel efficiency and in continuity of service 
uninterrupted by seasonal freeze-up and break-up. 


REMOTE 
COMMUNITY 
AIRPORTS 
NORTHERN ONTARIO 


MANITOBA | ay 


Sachigo 


y Bearskin e 
Sandy Lake 
@ Muskrat Dam 
Round Lake @ 
@ Deer Lake 
@ NORTH SPIRIT 
LAKE (UC) 
@ Pikangikum 
@ Cat Lake 


* Pickle Lake 
@ Ft. Hope @ Ogoki 


@ Kingfisher 
@ WUNNUMMIN LAKE (UC) 
Summer Beaver (NW) 


The Program began in 1968 with two existing 
airports and continued with additional ones on a prior- 
ity basis. Since 1968, 22 new airports have been 
constructed, averaging one airport per year. 


In 1991, the airport construction at Wapekeka, 
Wunnummin Lake and North Spirit Lake will continue 
while new work will start at Summer Beaver. 


REMOTE AIRPORT 
OTHER AIRPORTS 
UNDER CONSTRUCTION 
NEW WORK 


HUDSON BAY 


Ft. Severn 


Peawanuck 


Big Trout Lake 
@ WAPEKEKA (UC) 
@ Kasabonika 


@ Webeauie 


Attawapiskat JAMES BAY 


Kashechewan 
@ Lansdown House 


* Armstrong 


12 


Zé 


ibis 


UNLOADING AIRCRAFT AT PEAWANUCK 


18 


NORTHERN 
REGION 


raver 4) ae 
NEW LISKEARD Cer 
| ONE 


Quan 
AN 
v) 


a. Yuu 


Funded by M.T.0. . ee 


Construction Projects - Northern Ontario 


Northern Region 


Overview 


Royal Poulin 

Regional Director, Northeast 
MND&M Northern Development and 
Transportation Division 

421 Bay Street 

Sault Ste. Marie, Ontario 

P6A 1K3 


Steve C.J. Radbone 
Regional Director 
MTO Regional Office 
Northern Region 

447 McKeown Avenue 
North Bay, Ontario 
P1B 8L2 


The Northern Ontario portion of Northern Region includes 5,000 km 
of provincial highways within the New Liskeard, Cochrane and Sudbury 
Districts; and portions of the Bancroft, Huntsville and North Bay Districts 
of the Ministry of Transportation. The MND&M Regional Office is located 
in Sault Ste. Marie, and MTO is in North Bay. 


The 1991/92 highway construction program in Northern Region 
consists of 29 projects to be awarded this year and 11 projects that willbe 
carried over from previous years. 


The proposed1991/92 capital construction investment of $62.1 mil- 
lion in Northern Region will generate 2,000 person-years of work and 
increase the Gross Provincial Product in Ontario by $73.2 million. As a 
result of increases in gross product sales, the Provincial Government will 
also collect an estimated $6.1million in taxes. The total taxes to be paid to 
Municipal, Provincial and Federal Governments are estimated at $18.3 
million. 


This year's highway construction program in Northern Region is ex- 
pected to accomplish the following: 


Rehabilitation: 


Highways - 228 km* 

Bridges - 3 

Bridge Replacements - 2 
Expansion: 

Highway Widening - 2 km* 

New Highways - 2 km* 


(* Measured in two-lane equivalents.) 
There are anumber of miscellaneous projects that will be completed 


by District staff ortendered locally. These have not been included inthese 
totals. 
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Northern Region Huntsville District 


NEW PROJECTS 


HIGHWAY TYPE OF “KM 
NUMBER WORK LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


60 Reconstruction Realignment of Algonquin Park West Gate, 9.0 km east of 1.0 
Oxtongue Lake easterly including increased parking. 
(To be cost shared with Ministry of Natural Resources) 


520 Structure Replacement of Whitestone River Bridge and approaches 0.5 km 0.1 
east of Whitestone. 


EXPANSION PROJECT 
69 Widening Village of Nobel, from 2.7 km north of Highway 124 northerly 3.6 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


69 Structure Replacement of Canadian National Railway overhead bridge deck, 
0.2 km north of Highway 124 


17 
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Northern Region North Bay District 


NEW PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 
a) Reconstruction From 5.7 km north of South River northerly 10.3 
17, Structure Structural painting of Kaibuskong River Bridge, 0.2 km west 


of Secondary Highway 531 and the Amable Du Fond River Bridge, 
1.1 km east of Secondary Highway 630. 


535 Reconstruction From 8.1 km north of Highway 64 northerly, including two structure 12.1 
rehabilitations. 


EXPANSION PROJECTS 


11 Interchange Interchange at east junction of Highways 11/17 in North Bay. 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (Km) 


REHABILITATION PROJECTS 


522 Reconstruction Intersection of the East and North Roads in Loring including work 0.3 
in Port Loring and Arnstein. 
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Northern Region New Liskeard District 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (KM) 
NS I oa en I a Lok a nn, Sa ene 


REHABILITATION PROJECTS 


if, Paving From Highway 66 northerly, excluding 0.5 km 13.3 
at the Blanche River Bridge, Kenogami and including frost 
heave treatments at 4.2, 6.1 and 7.6 km south of Highway 66 
plus selective resurfacing between Highways 112 and 66. 


11B Reconstruction Four frost heave treatments and one settlement between Cobalt 
and New Liskeard. 


66 Reconstruction From 2.3 km west of Larder Lake easterly to the Quebec 20.6 
Boundary including a truck inspection station pad 2.0 km east of 
Kirkland Lake and Highway 624 from Highway 66 southerly 1.1 km. 


101 Paving From Shawmere River easterly to Foleyet and from 65.6 
Little Star Lake Road easterly to Highway 144. 


560 Paving Surface treatment from 15.1 km east of Elk Lake easterly 8.0km 14.4 
and from 23.2 km east of Elk Lake easterly 6.4 km to Charlton. 

560 Paving Surface treatment from 16.1 km west of Gowganda easterly. 8.6 

560 Reconstruction From the Opikinimika River easterly to Shining Tree. 9.4 

560 Structure Replacement of Englehart River Bridge and approaches, 7.6 km os 


west of Highway 11 plus Englehart River Bridge deck rehabilitation 
3.9 km north of north junction of Secondary Highway 569 plus 
culvert replacement 2.0 km west of Highway 11. 


569 Structure Deck replacement of the Blanche River Bridge at Hilliardton 0.2 
including approaches. 


672 Reconstruction Improvements to Harker Holloway Road at various locations 
including park entrance, intersections and guide rail. 


 UUUt=="——250 °° ae ee 
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Northern Region New Liskeard District cont...... 
NEW PROJECTS cont 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (Km) 


EXPANSION PROJECTS 


We Widening From the north limit of the New Liskeard connecting link northerly TRS 
to Highway 11 and reconstruction of Highway 11 from 0.7 km 
south of north junction of Highway 11B to 1.0 km north of north 
junction of Highway 11B plus one intersection improvement 8.0 km 
south of south junction of Secondary Highway 569 and two frost 
heave treatments 1.6 and 8.1 km south of south junction 
Highway 569. 


101 Widening Porcupine River structure and approaches. 10 


CARRYOVER PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 


11 Structure Replacement of Watabeag River Bridge and approaches, 5.7 km ORS: 
west of Highway 101 at Matheson. 


560 Reconstruction From 15.1 km east of Elk Lake easterly, including anintersection 8.1 
improvement at Highway 65 in Elk Lake and a frost heave 
treatment 17.1 km west of Secondary Highway 573. 


560 Reconstruction From 16.1 km west of Gowganda easterly, including the 8.6 
Wapus Creek structure. 


EXPANSION PROJECTS 


66 - Building Larder Lake Patrol Yard, 1 Bay addition. 
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Northern Region Cochrane District 


NEW PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (Km) 
REHABILITATION PROJECTS 
11 Structure Mattagami River Bridge deck rehabilitation at Smooth Rock Falls 


plus paving of Departure Lake rest area. 


AA Reconstruction Culvert replacements from Secondary Highway 578 easterly to west 
junction of Highway 101. 


67 Paving From Iroquois Falls southerly to Highway 101 including Secondary 37.9 
Highway 578 from Highway 11 easterly to Iroquois Falls. 

583 Paving Surface treatment from 17.5 km south of Hearst southerly. 19.0 

652 Paving Surface treatment from the Industrial Road northerly to the 24.0 


Little Chin River. 
CARRYOVER PROJECTS 


HIGHWAY TYPESOF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (KM) 


REHABILITATION PROJECTS 


11 Structure Structural painting of the Groundhog River Bridge at Fauquier. 


11 Reconstruction From Hearst westerly 52.4 km to the Shekak River plus 66.0 
selective resurfacing from the Frazer River to the Shekak River 
and paving of Secondary Highway 631 from Highway 11 
southerly 6.6 km. 
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Northern Region 


Sudbury District 


Chikanishing Creek culvert. 


NEW PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (KM) 
REHABILITATION PROJECTS 
17 Reconstruction | From Sudbury east limits to Kukagami Road easterly 18.7 
including replacement of the Coniston Creek Bridge. 
144 Paving From Chelmsford northerly 7.7 km and from 1.4 km south 256 
of Regional Road 8 northerly to Cartier including Canadian 
Pacific Railway overhead deck rehabilitation, 7.9 km north of 
Sudbury Regional Road 15. 
637 Paving Surface treatment from 40.8 km west of Highway 69 westerly. Was 
637 Reconstruction From Killarney easterly plus frost heave treatments at various 8.1 
locations. 
EXPANSION PROJECTS 
17N New Sudbury South-East Bypass, interchange at Highway 69, Zia 
including three service roads and Highway 69. 
CARRYOVER PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 
17 Structure Spanish River Bridge, 8.2 km east of Highway 6 including west 
approach and paving of picnic site plus construction of picnic site 
slip-a-round and upgrading of westbound right turn taper. 
540 Paving From Kagawong easterly including various locations on Secondary 27.5 
Highway 551 from east junction of Secondary Highway 542 
northerly to Secondary Highway 540 plus paving Mindemoya Lake 
picnic sites on Secondary Highways 542 and 551. 
637 Reconstruction From 8.0 km east of Killarney easterly including 6.3 
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Construction Projects - Northern Ontario 


Northwestern Region Overview 


Northwestern Region encompasses three Ministry of Transporta- 
tion Districts: Sault Ste. Marie, Thunder Bay and Kenora. The MND&M 
and MTO Regional Offices are located in Thunder Bay. 


There are a total of 5,990 kilometres of highways in the provincial 
system in Northwestern Region. Of this total, 2,939 kilometres are the 
King's Highways and 3,004 kilometres are Secondary and Tertiary High- 
ways. 


The 1991/92 highway construction program forthe Region consists 
of 26 projects to be awarded this year , as well as, 11 projects that will be 
carried over from previous years. 


D.E. (Don) Moorhouse 

Regional Director, Northwest 
MND&M Northern Development and 
Transportation Division 

435 James Street South 


The proposed 1991/92 capital construction investment of $60.0 mil- 
lion in Northwestern Region will generate 1,940 person-years of work and 
increase the Gross Provincial Product in Ontario by $71.2 million. As a 
result of increases in personal and business incomes, and increases in 
gross product sales, the Provincial Government will collect an estimated 


Thunder Bay, Ontario $5.9 million in taxes. The total taxes to be paid to Municipal, Provincial and 
P7E 6E3 Federal Governments are estimated at $17.8 million from this capital in- 
vestment. 


This year's highway construction program in Northwestern Regionis 
expected to accomplish the following: 


Rehabilitation: 


Highways - 264 km* 
Bridges - 5 
Expansion: 
Passing Lanes - 9 
Truck Inspection Station - ¢) 
Larry Lambert ; ; 
Regional Director (* Measured in two-lane equivalents.) 


MTO Regional Office 
Northwestern Region 
615 James Street South 
Thunder Bay, Ontario 
P7C 4x9 


There are a number of miscellaneous projects also anticipated, but 
these have not been included in these totals. 
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Northwestern Region 


Sault Ste. Marie District 


NEW PROJECTS 
HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 

We Structure Rehabilitation of the Prairie River Bridge, 12.8 km west of 
the Little Pic River Bridge. 

17 Structure Replacement of Root River Bridge, 1.0 km east of Sault Ste. 
Marie east limits, and Echo Bay Bridge, 1.2 km west of Secondary 
Highway 638. 

17. Paving From 2.8 km north of Secondary Highway 556 northerly 3.2 km; fea 
and extension to southbound passing lane 3.0 km north of 
Secondary Highway 556. In addition Secondary Highway 556, 
from Highway 17 easterly 4.5 km, plus frost heave treatments on 
Secondary Highway 532 and 556. 

is Paving From Sault Ste. Marie east limits easterly to Echo Bay. 16.0 

129 Paving Surface treatment from 2.5 km south of Secondary Highway 556 Ars 
southerly. 

548 Reconstruction Richard's Landing, from Catherine Street easterly 1.5 km. eS 
(Done by Township of St. Joseph). 

552 Structure Replacement of Goulais River Bridge and approaches 5.2 km 
west of Secondary Highway 556. 

557 Paving Surface treatment from Secondary Highway 555, Blind River, 6.2 
northerly. 

631 Paving From 50.0 km north of Highway 17, White River, northerly 50.0 
including two structure rehabilitations. 

638 Reconstruction From9.5 km north of Highway 17, Bruce Mines, northerly. 11.4 
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Northwestern Region 


CARRYOVER PROJECTS 


HIGHWAY TYPE OF 


NUMBER 


a2 


17 


17. 


a, 


17 


WORK LOCATION AND DESCRIPTION 


REHABILITATION PROJECTS 


Structure Structure rehabilitation of the Little Pic River Bridge, 28.1 km west 
of Marathon. 


Structure Replace the Garden River Bridge and approaches, 6.2 km east of 
Sault Ste. Marie east limits. 


Paving From Secondary Highway 563, westerly, including three structure 
rehabilitations and four passing lanes. 


EXPANSION PROJECTS 


Widening From Blind River east limits easterly 0.4 km. 


Sault Ste. Marie District cont..... 


LENGTH 
KM) 


23.4 


0.4 


BATCHAWANA RIVER BRIDGE 
DECK REPLACEMENT - HIGHWAY 17 
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Northwestern Region Thunder Bay District 


NEW PROJECTS 
HIGHWAY TYPE OF Bhai 
NUMBER WORK LOCATION AND DESCRIPTION KM) 
REHABILITATION PROJECTS 
1 Paving From the junction of Highway 527 easterly to 4.5 km east of 20.0 
McKenzie. 
17 Reconstruction | From the west junction of Highway 11 (Shabaqua Corners) 12.9 


westerly, including three passing lanes. 


17 Reconstruction From 0.6 km east of the Canadian Pacific Railway overhead, 17.0 
Terrace Bay, easterly. 


61 Structure Structure rehabilitation of the Kaministiquia River Bridge, 
Rosslyn Road overpass and Canadian Pacific Railway overhead, 
4.2 km, 2.4 km and 2.2 km south of Highway 11/17. 


516 Paving Surface treatment from Secondary Highway 599 westerly 49.9km. 49.9 
587 Reconstruction From 24.9 km south of Highway 11/17, southerly. 2e7 
588 Reconstruction Secondary Highway 595 northerly to River Road. 13.4 
599 Paving From 40.6 km north of Secondary Highway 642 northerly. 18.9 

Building New Airport Terminal - Sandy Lake. 

Building New airport Terminal - Attawapiskat. 

Building Airport building - Pikangikum. 


EXPANSION PROJECTS 


17N Miscellaneous Shabaqua Highway, archeological excavation from Thunder Bay RATS 
Expressway westerly to Highway 11/17. 


Airport New airport at Summer Beaver. 


Building Airport building and terminal Wunnummin Lake. 


a oe oe 


Northwestern Region Thunder Bay District cont...... 
CARRYOVER PROJECTS 


HIGHWAY TYPE OF UKM) 
NUMBER WORK LOCATION AND DESCRIPTION KM) 


REHABILITATION PROJECTS 


11 Structure Replacement of Matawin River Bridge, 2.8 km west of the 
junction of Highway 102 at Sistonen's Corner. 


27, Reconstruction From 11.6 km north of Highway 11/17, northerly, including 24.0 
one passing lane. 


589 Reconstruction From 0.3 kmnorth of Secondary Highway 591, northerly. 9.4 


EXPANSION PROJECTS 


17 Building Upsala Patrol Yard, 2 bay addition 
17 Building Shabaqua Patrol Yard, lunchroom and office addition. 
a7, Building Rossport Patrol Yard, 2 bay addition, lunchroom and office. 
Airport New airport at Wapekeka (Angling Lake), Wunnummin Lake, and 
North Spirit Lake. 
Airport Airport runway extension at Big Trout Lake. 
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Northwestern Region Kenora District 


NEW PROJECTS 


HIGHWAY TYPE OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION KM 


REHABILITATION PROJECTS 


71 Paving From 24.3 km south of Highway 17, southerly, including two 28.9 
structure rehabilitations, and selective resurfacing and frost 
heave treatments at various locations south of Sioux Narrows. 


71 Paving From Highway 11, northerly. 23.9 

516 Paving Surface eee from Thunder Bay/Kenora boundary westerly 23.6 
23.6 km. 

605 Paving Surface treatment from Highway 17 northerly. 4.4 

622 Paving Surface treatment from 21.7 km north of junction Highway 11 115.3 


northerly 115.3 km to Highway 17. 


EXPANSION PROJECTS 


lve New Rush Bay Truck Inspection Station, portable building and site 
development, 28.6 km west of Keewatin. 


17N New Interchange at the east connection of Kenora Bypass and 0.8 
Highway 17, 2.6 km west of junction Highway 71. 


CARRYOVER PROJECTS 


HIGHWAY TYPE. OF LENGTH 
NUMBER WORK LOCATION AND DESCRIPTION (KM) 


REHABILITATION PROJECTS 


605 Reconstruction From Highway 17 northerly, including replacement of the 4.4 
Shoshowae Creek culvert and crushing and stockpiling of 
aggregates for follow-up surface treatment. 
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